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PREFACE 

"The Construction of Roads and Pavements" was written to 
meet the need for a concise presentation of approved practice 
in the construction of roads and pavements and of the principles 
involved. 

The book is intended primarily for use as a text in a two or three- 
hour course in roads and pavements, but numerous tables and 
typical designs and specifications have been included that should 
add to its value as a reference book for highway engineers. 

The ultimate object of all highway engineering is the construc- 
tion of durable and well-designed roadway surfaces. The attain- 
ment of this object involves selecting and testing the materials, 
assembling those that are suitable, and incorporating them in the 
roadway surface. A knowledge of the construction of roads and 
pavements is therefore the basis of highway engineering. 

Much of the material used in the text has been prepared from 
notes that have been accumulating for several years. During 
that time the author has attended numerous conventions of high- 
way engineers and has often discussed the various problems of 
roadway construction with engineers with whom he has been 
associated. Doubtless many of the ideas expressed in the text 
have thus unconsciously been absorbed. A considerable amount 
of material has been obtained from current periodical literature 
and acknowledgment has been given for material abstracted 
from the writings of other engineers. 

The author is especially indebted to Mr. T. H. MacDonald, 
Chief Engineer of the Iowa Highway Commission, for his assist- 
ance and encouragement; to Mr. J. W. Eichinger, Editor of the 
Iowa Service Bulletin, for valuable suggestions and especially for 
furnishing photographs for cuts; to the Illinois Highway De- 
partment for much valuable data, and to a score or more other 
highway engineers who have furnished plans, specifications, 
photographs or data on construction. 

Special acknowledgment is made of the very valuable assist- 
ance of Mr. C. S. Nichols, assistant to Dean of Engineering, Iowa 
State College, who has assisted in the preparation and arrange- 
ment of the manuscript, 

T. R. Agg. 

August, 1916. 
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CONSTRUCTION OF 
ROADS AND PAVEMENTS 

CHAPTER I 
THE DEVELOPMENT OF fflGHWAY SYSTEMS 

There are, in the nature of things, more restrictions on the 
social activities of those who live in the rural districts, than on 
those who live in the towns, due to the distances the residents 
must travel if any considerable number are to meet together. 
The nature of rural activities and the sequence of farming 
operations restrict social opportunities to a degree while the crop 
season is in full swing. During the part of the year when farm- 
ing operations permit some leisure, weather and the condition of 
the highways determines the ease and comfort with which social 
gatherings may be attended. In the towns and smaller villages, 
social life is more or less dependent upon the participation of 
those who live in the surrounding farming community and any- 
thing that prevents the country people from joining with the 
village in social affairs is a deterrent to healthy community 
intercourse. 

A certain amount of social intercourse is a necessity to all men 
and in the rural communities it is particularly salutary to the 
health and happiness of the people that reasonable opportunities 
be presented for social meetings. There is plenty of evidence 
in the records of sanitariums and asylums to show that isolation 
and the resulting loneliness have had a tendency to disturb the 
mental balance and undermine the health of those who have 
lived in the partial isolation of the farm. 

With the advent of the rural telephone and free mail delivery, 
the automobile and parcels post, conditions of living are much 
improved in the rural communities, but nothing takes the place 
of social gatherings and the opportunity for them depends largely 
upon the condition of the highways. If the highways are well 
kept and comfortable to travel at all seasons of the year, that 

I 
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2 CONSTRUCTION OF ROADS AND PAVEMENTS 

will do much to encourage frequent social gatherings and the 
whole life of the community will respond to the interchange of 
ideas and experiences that will thus be had. 

There are those who have secured a competence on the farm 
and who would prefer to continue living there were it not for the 
lack of social opportunities, but this lack is often one of the 
principal things that induces them to move to town. They are 
usually the class of citizens who are most progressive and whose 
example is' invaluable to their neighbors on account of the 
advanced methods of farming they follow and their enlightened 
attitude toward all rural problems. Good highways which will 
give them free intercourse with their neighbors and with the 
towns, will do much to induce this class of citizens to stay on 
the farm to the advantage of the commonwealth and to their 
own profit. 

Highway improvement also has an important bearing on the 
educational opportunities of the children who live in the country. 
They should have as good opportunities for an education as is 
offered to children in the towns and, indeed, the solution of the 
problem of furnishing an adequate supply of food stuffs to the 
nation depends upon the proper education of the children in the 
rural communities. Educators think that in order to give ade- 
quate training in the country districts, group schools are a 
necessity and the success of group schools depends upon ade- 
quate facilities for the children to get back and fqrth, that is, 
upon there being good, serviceable roads throughout the district 
tributary to the schools. 

Many institutes, farmers' clubs, and college extension activities 
have developed in recent years, which have a broad educational 
value, and all depend for success upon the possibiUty of people 
assembling at some convenient place for instruction and dis- 
cussion. They will do this only when roads are reasonably 
good. 

While the various social and educational aspects of the rural 
highway problem are of great importance, they are less so than 
is the transportation phase. Highways should be considered 
as important links in the transportation system of a nation and 
as such it is vital that they be maintained in usable condition 
throughout the year. In some communities serviceable roads 
may be nothing more than well-drained, well-dragged earth 
roads; others may furnish traffic requiring gravel or macadam, 
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DEVELOPMENT OF HIGHWAY SYSTEMS 3 

or roads of the highest degree of durability such as is furnished 
only by brick or concrete. No matter which may be required, 
the roads are a part of the equipment for the transaction of 
business and any reasonable expenditure of money in road con- 
struction is justifiable as a matter of enlightened public policy. 

Instances have frequently been noted where the system of 
farming and the whole rural business life has been transformed 
after the highways had been improved and, in general, both the 
rural population and the urban population of the market center 
of the district have been greatly benefitted by the changed 
conditions. The financial benefits derived have been many 
times the cost of the improvement of the highways. 

It is particularly true that the territory tributary to the 
larger cities (which should be a source of supply for the more 
perishable food stuflfs) is quite often cut off from its most logical 
market by the poor conditions of the highways over which the 
supplies must move. Such a condition causes a direct financial 
loss to both producer and consumer which in a few years will 
aggregate a sum far in excess of the cost of any reasonable system 
of highway improvement that would be necessary to serve 
such a community. 

From the social, educational and transportation standpoints, 
then, it is apparent that money expended for highway im- 
provements is a good investment. Such an expenditure, how- 
ever, should be made only after a careful analysis of the many 
factors that will have a bearing on the adequacy of the re- 
sulting road system. Haphazard expenditures, on the other 
hand, can never produce results of commensurate value. 

The public highways of a commonwealth comprise a great 
system of routes for transportation and should be constructed 
and administered as such. In sparsely settled districts they are 
primarily routes which serve the rural communities for the 
necessary intercourse between farm and market center and are 
infrequently used. In such places insufiicient funds are available 
for the construction of other than the cheapest earth roads find 
those who use the highways for business or pleasure must of 
necessity accommodate themselves to the varying conditions of 
the highways. The important consideration in such a com- 
munity is not the possibility of building roads designed for low 
tractive resistance and long life but is rather the possibility of 
getting the most systematic and economical expenditure of the 
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4 CONSTRUCTION OF ROADS AND PAVEMENTS 

meager funds alloted to highway purposes. The problem is one 
of administration rather than one of design and construction. 
But when only small sums are available it becomes the more 
important to study carefully all of the economies possible and 
to make extraordinary use of the materials and equipment at 
hand. Such a study may result in sand-clay or gravel roads being 
built as has been the case in many sections of the United States, 
or it may result in the development of a new device or method 
of construction being adopted.. Such conditions resulted in the 
invention of the split-log drag and the road planer, which have 
proven so useful in earth-road maintenance. 

The more thickly settled the district the more important this 
transportation system becomes. In those sections of the 
country which are so densely populated that there is a succession 
of towns and cities the public highways are a vital part of the 
transportation system. 

The public highways, in such instances, are utilized for both 
business and pleasure by great numbers of citizens and assume 
an importance that rapidly increases each year. 

Obviously in populous districts large sums of money may be 
had for highway improvement and, moreover, the types of roads 
that would suffice for sparsely settled country are totally 
inadequate. The problem then becomes one of construction as 
well as one of administration and the greater the cost of roads 
the greater the care that should be given to the selection of 
type and to the character of the construction. 

In general, public highways serve first of all the territory, be 
it large or small, which is tributary to some market center. 
Many roads may converge to such a city and on the outlying 
roads of the system the traffic may be light. Nearer the city 
the traffic increases until some of the roads are carrying a traffic 
fully as heavy as many city streets. 

Besides the local traffic there is a considerable amount of 
neighborhood traffic which uses the highways between adjoining 
towns both for business and pleasure and this class of traffic is 
constantly increasing in amount and importance. In many places 
the commercial motor truck is being used for transporting goods 
a distance of 30 miles, and this class of traffic will doubtless in- 
crease rapidly when the highways are improved sufficiently to 
make it possible. Motor cars, for pleasure or business trips, 
have greatly extended the territory of business establishments 
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DEVELOPMENT OF HIGHWAY SYSTEMS 5 

and have thereby greatly increased the amount of neighborhood 
traffic on the public highways. 

Public highways are also receiving an appreciable amount of 
through motor-car traffic, particularly those roads that consti- 
tute direct routes between the larger cities. This class of 
traffic knows no limitations as to distance traveled, passing 
entirely across a state or several states or even entirely across the 
continent. It also will greatly increase in volume as the condition 
of the highways is improved. 

Since the traffic on the public highways is so diversified in 
character and consists of so many small units under separate 
ownership, the tremendous handicap and loss due to poor roads 
does not make itself felt at once. It is apparent, nevertheless, 
that the amount of energy required to move a load over a public 
highway is of vast importance. If only a few vehicles use the 
road each day the cost for power may be unimportant economic- 
ally, although it may be a serious matter to those who use the 
road. If, however, the number of vehicles that pass over the 
road is large then the amount of energy expended is an important 
consideration. 

In general, hard surfaced roads are of lower tractive resistance 
than earth roads but the aggregate energy saving on a hard sur- 
faced road over an earth road will be small or large depending 
upon the amount of traffic that uses the road. 

Numerous attempts have been made to estimate the decrease 
in the energy expended and consequent reduction in the cost of 
hauling that results from road improvement. Such estimates 
have little value due to the great diversity of conditions under 
which hauling is done. If a certain quantity of material is to 
be transported daily over a certain road the cost can readily 
be computed, but for intermittent hauling, often with part loads, 
and at times that can be chosen to suit the condition of the 
roads, the cost can not readily be determined. 

The fact that it costs much less to haul a load on good roads 
than on bad roads is the one fact that is well established. Just 
how much less it costs is not known and really is not of first 
importance. Highway improvement is very often brought about 
by a desire for greater comfort and convenience rather than 
from a desire to save on the cost of hauling, although the fact 
that a saving in hauling costs results, is undoubtedly a factor 
in bringing about all road improvement. 
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6 CONSTRUCTION OF ROADS AND PAVEMENTS 

ADMINISTRATION OF RURAL fflGHWAYS 

The administration of highways like the use of highways, has 
undergone continual change during recent years. 
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For a long time the control of the highways had been entrusted 
entirely to elective officials of the township or county. Such 
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DEVELOPMENT OF HIGHWAY SYSTEMS 7 

officials gave only a part of their time to the administration of 
the road system. Standards of construction were exceedingly 
diverse among the various units and the efficiency of the main- 
tenance methods adopted was generally low. So long as the 
roads were purely local in character there was little caus^ for 
complaint, because the officials were elected by the community 
and probably reflected the attitude of the public toward highway 
work. 

With the development of neighborhood and through traffic, 
the condition of the highways became of more than local interest, 
resulting in many cases, in the concentration of authority in 
the county rather than in the township. 

Finally the state was given some authority in the administra- 
tion of highway affairs and a somewhat chaotic condition arose, 
with many questions of the jurisdiction of each unit more or 
less undefined. This has to a considerable extent been corrected 
by recent legislation, but still exists in some states. 

In order to define more clearly the duties of each administra- 
tive body, the highways of many of the states have been classified 
and the responsibility for the care of each class of roads more 
or less clearly fixed. 

I. Township or Town Roads. — This group comprises the purely 
local roads and is ordinarily under the jurisdiction of the town- 
ship highway officials. In mileage it comprises about 80 per 
cent, of the total of the country, but probably does not carry to 
exceed 25 or 30 per cent, of the traffic of the country. Four 
methods of financing the improvement of all or a part of the 
township road system are in effect in the United States, the 
iractice varying widely in the several states. 

1. Entirely by the township. 
\ 2. Jointly by the township and the county. 

3. Jointly by the township and the state. 

4. Jointly by the state, county and township. 

II. County Roads. — County roads are those highways in the 
county that are administered by the county offijiials. Not 
every state has such a system. Where it is in effect, the system 
generally comprises about 15 per cent, of the mileage of the 
county, but these roads carry 60 per cent, or more of the traffic 
of the county. Such roads are selected so as to include the main 
market roads and when taken over by the county, the township 
is thereby relieved of the necessity of caring for them. 
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8 CONSTRUCTION OF ROADS AND PAVEMENTS 

r The improvement of the county road system is financed in 

\four ways. 

1 1. Entirely by the county. 
\ 2. Jointly by the county and state. 
I 3. By the county, township and state together. 
[4. The national government may be an additional party in 
any of the above groups. 

in. State Roads. — State roads are those main highways that 
are improved largely or entirely at the expense of the state. In 
general they comprise about 5 per cent, of the mileage of the 
state and carry a relatively large amount of traflfic, only a small 
percentage of which is of local origin. Only a few states have 
as yet established such a system of roads. The national govern- 
ment may participate in the improvement of state roads. 

ADMINISTRATIVE AUTHORITIES 

I. Township. — The township roads are under the jurisdiction 
of an elective board, generally consisting of three men. In some 
states the elective officials delegate the supervision of township 
road work to a statutory township superintendent who is em- 
ployed by them. The elective officials receive a per diem and 
the superintendent is paid a monthly stipend. 

n. County. — The county highway affairs are generally ad- 
ministered by a county board which is elected by the voters of 
the county and which is designated by various titles in the 
several states. Some states provide that the county court shall 
designate special commissions for expensive road-improvement 
projects. 

The elective boards have many county affairs to look after 
and in some states the management of road work is delegated 
to a statutory county engineer or county superintendent who is 
employed by them. The county board members receive a per 
diem for their services. The county engineer or superintendent 
is paid a per diem or is employed by the year, and in some states 
must be an engineer and in others is not a technical man. The 
size and nature of the county organization depends upon the 
amount and character of the road improvement being carried 
out. Fig. 1 shows the organization in a county carrying out a 
large construction program, and having a considerable mileage 
of heavily traveled roads to maintain. 
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DEVELOPMENT OF HIGHWAY SYSTEMS 9 

in. State. — State highway affairs are administered by a state 
department which consists of one or more commissioners and an 
organization of highway engineers. The commission is elected 
in one or two states, but is generally appointed by the governor. 
The number of men comprising the commission varies from one 
to five, and the service is gratuitous in some states and in others 
each commissioner is paid a statutory salary. The engineering 
force in the state department is employed by the commission 
either directly or through the medium of a civil service body 




Fig. 2. — Organization of Illinois State Highway Department. 

Fig. 2 shows the organization of a state department that is 
carrying out an extensive construction and maintenance program. 
Fig. 3 shows the organization of a model highway department. 

FINANCE 

Direct Taxes. — The cost of highway construction and main- 
tenance is paid in part from funds derived from taxes levied on all 
taxable property in the township or county. Funds so ob- 
tained are generally expended indiscriminately in the political 
division in which they are obtained, for the ordinary upkeep and 
extension of the highway system. In some instances funds 



Digitized 



by Google 



10 CONSTRUCTION OF ROADS AND PAVEMENTS 

obtained by general taxes are expended in hard surfacing or 
other expensive improvements on a few sections of road or for 
paying the community's part of the cost of improvements on 
state-aid or coimty-aid roads. 

Special Taxes. — In many states it is possible for either the 
county or the town to levy a special tax for certain classes of 
permanent highway improvement. Almost invariably it is 
necessary to have such levies approved by a vote of the property 
owners of the political unit affected. Special taxes must in 
general be expended for certain definite and stated pm-poses and 
not for the general upkeep of roads. These taxes are often 
levied to provide for the local allotment of the cost of state-aid 
roads. 

State Aid. — When a part of the cost of road improvement is 
paid from state funds the money so expended is known as state- 
aid money. State aid, where it is in effect, is extended for the 
improvement of main traveled roads such as those comprising 
state roads and the more important county roads. The pro- 
portion of the cost that is paid from state funds varies from one- 
third to about three-fourths of the total cost of the construction. 
The remainder of the cost is paid either by the county or the 
township or by the two jointly. Some state roads are built 
entirely at the expense of the state but these are not generally 
referred to as state-aid roads. 

State Rewards. — The state-reward system differs from the 
state-aid system in that the roads are built by the county or 
township and, if when completed, they come up to a certain 
standard, the state pays a certain reward to the county or town- 
ship. The amount so paid is generally fixed for each class of 
construction and varies from a few hundred dollars a mile to 
about $1,000 a mile. The state-reward system is merely a form 
of state aid, but the entire responsibility for the construction is 
placed on the political unit initiating the improvement. 

National Aid. — The United States Government has already 
established a limited national aid for the improvement of post 
roads and has allotted small sums to several projects for the 
improvement of roads of this class. National aid is administered 
by the Office of Public Roads and Rural Engineering in much 
the same way that state aid is administered by the various 
state departments. 
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Automobile Licenses. — In many states owners of automobiles 
are required to pay a state license and the money so obtained is 
added to the road funds. In some states it is added to the 
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Fig. 3. — Outline of a model state highway department organization. 

state-aid or state-reward funds and in other states it is dis- 
tributed to the various counties or towns to be added to their 
road funds. 
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Bonds. — States, counties and townships each have issued bonds 
for highway construction but there are only a few states in which 
the township may do so. The county is permitted to issue such 
bonds in many states and a great many millions of dollars worth 
of such bonds are outstanding. Several states have also issued 
bonds for highway improvement. The permissible life of such 
bonds and the rate of interest is not at all uniform in the several 
states, but the practice has quite generally been to provide for 
relatively long term bonds. There is a growing belief that 
the bond method of financing road improvement is both logical 
and equitable, if the life of the bond is well within the useful life 
of the road. 

Special Assessments for Rural Highways. — The special- 
assessment method of financing has long been employed in the 
cities, but has had limited application in connection with rural 
highways. Where it has been attempted, the principle has 
been to assess a small percentage of the cost against the adjacent 
farm lands for a depth varying from 3^ mile to 5 or 6 miles. 

CITY STREETS 

Pavements are as necessary for a city of any commercial im- 
portance as are railroads and it is taken as a matter of course 
that all except the least important residence streets in outlying 
districts will be paved. Transportation demands, convenience, 
cleanliness, and appearance are all potent factors in creating a 
desire for improved streets and pavements are laid as a matter 
of public necessity. 

Cities and towns everywhere pave their streets as a matter of 
convenience and cleanliness just as they paint the houses or 
build sidewalks. Many streets are paved where the traffic is so 
small in volume that transportation needs alone would riot justify 
it, but the other considerations are such that the residents are 
willing to pay for the improvement. 

ADMINISTRATION OF STREET PAVING 

Street paving is administered in a number of different ways in 
American cities, but in general is under the jurisdiction of an 
elective body, which delegates its authority to a subordinate 
department. 
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Fia> 4. — Organization of the Philadelphia Highway Department. 
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14 CONSTRUCTION OF ROADS AND PAVEMENTS 

Where the affairs of a city are administered by a city council 
or board of aldermen, the paving is supervised by one or the other 
of the following organizations. 

/~Tr A committee of aldermen which is known as the Committee 
on Streets and Alleys, the Board of Local Improvements or by 
some similar designation. Final action on contracts is generally 
required of the entire board. 

y^ A special Board of Public Works which is either appointed 
/by the mayor or is elected. Such boards generally have final 
/authority in paving matters. 

When the city is organized with the commission form of govern- 
ment, one of the commissioners usually has charge of public 
improvements, including paving and final action on contracts 
is by the commission. 

Cities that are organized under the city-manager plan usually 
have a department for handling the street work which is sub- 
ordinate to the city manager. The contracts are subject to 
approval of the city manager and the advisory board. 

Street repairs and street cleaning are commonly administered 
by the same organization that is responsible for the construction 
of new pavements but the street cleaning is generally handled 
through a special bureau. 

FINANCE 

Special Assessments. — In most cities the cost of new pave- 
ments is borne largely by the owners of abutting property, which 
is assessed directly. In many cities the assessment may extend 
back halfway to the next street, but not farther than a specified 
distance. Various portions of the cost of new pavements and 
of repaving are borne by the city at large. 

Payment for paving is by means of paving certificates or 
paving bonds which are issued as soon as the pavement is ac- 
cepted. These evidences of indebtedness are payable in annual 
installments for a period of years and thus the property owner 
is given from 5 to 10 years for paying for the paving. 

The variation in practice is indicated by the following excerpt: 

New Paving 1 — 

In 62 per cent, of these cities the property pays all. 

In 6 per cent, the property pays 50 per cent. 

* Report of Municipal Committee of Cleveland Chamber of Commerce, 
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In 10 per cent, the property pays more than 50 per cent, and less than 60 
per cent., except in one city, where the property pays 30 per cent. 
In 22 per cent, the city pays all. 
Repaying — 

In 42 per cent, of these cities the property pays all. 
In 10 per cent, the property pays 50 per cent. 
In 8 per cent, the property pays between 50 and 100 per cent. 
In 40 per cent, the city pays all. 

Approximately 25 per cent, of the cities pay the major part 
of the original paving, while 40 per cent, of the cities do the major 
part of repaying. 

SELECTION OF PAVEMENTS 

The type of pavement for a street is selected in many ways as 
will be noted in the following outline. Generally the city 
authorities have the final word in the matter, although this is 
not always true. 

Methods of Ordering Pavements.? — In 50 per cent, of the 
cities heard from, any city street may be ordered paved by the 
common council, by a majority vote varying from one-half to 
five-sixths, it usually being two-thirds. In 30 per cent, of the 
cities, no new paving can be ordered except by a petition of from 
one-half to two-thirds of the abutting property owners. In 
10 per cent, of the cities, the common council is permitted by 
ordinance to order a stipulated amount of new pavement each 
year. 

How Type of Pavement is Selected. — In only 15 per cent, of 
the cities do the abutting property owners have the final de- 
cision in selection of type of pavement. In a few cases, the 
common council or even a single alderman has the deciding power. 
In about 80 per cent, of the cities, however, the type of pavement 
is selected by a paving commission, highway or engineering de- 
partment, after due consideration of the wishes of the abutting 
property owners. 

HIGHWAT ENGINEERING 

It will be apparent from the foregoing that in the construction 
of roads and pavements many problems peculiar to that field of 
engineering will arise. Preliminary investigations, the selection 
of type of construction, the design of roads and pavements, the 

* Report of Committee of Chamber of Commerce of Syracuse, N. Y. 
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16 CONSTRUCTION OF ROADS AND PAVEMENTS 

preparation of specifications, and the supervision of construc- 
tion and maintenance all require a knowledge of the principles 
that have been evolved by experience and experiment. The 
field of the highway engineer is thus apparent, and with the 
rapid expansion of systems of surfaced roads, and the greater 
attention that is being given to systematic maintenance both 
for street pavements and rural highways, the need for trained 
men is obvious. 
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CHAPTER II 

SURVEYS AND PLANS FOR ROADS AND PAVEMENTS 

ROAD SURVEYS 

The completeness and detail with which a road survey should 
be made depends upon the character of the improvement con- 
templated and whether the work is to be done by contract or by 
force account. Surveys by various engineers differ in many 
respects even though made for the same class of construction, 
and it is not possible to standardize them because of that fact. 
So far as the actual work of making the surveys is concerned, no 
principles are involved that are not involved in making surveys 
for other engineering projects. As with other surveys, the 
information obtained and the method of tabulation are adapted 
to the needs of the work in hand. 

For the purposes of discussion it is convenient to divide all 
surveys into four general classes: (a) reconnaissance surveys; 
(6) surveys for earth-roads to be graded by force account; 
(c) surveys for hard-surfaced rural highways; and (d) surveys 
for paving. These represent four broad classes of surveys which 
inevitably overlap to some exteilt. 

Reconnaissance Surveys. — These surveys are of two kinds, 
the first of which is identical in purpose with the reconnaissance 
survey made in railroad work. Its purpose is to find the best 
location or route for a new highway or relocation of an old one. 
This type of survey needs no explanation. 

The second type of reconnaissanx^e survey is one that has been 
adapted primarily to highway work and has for its purpose the 
selection from among several roads, of "the most feasible for im- 
provement. It involves the examination of the road to secure 
data for the preparation of a map showing the various physical 
characteristics such as bridges, culverts, embankments, cuts, 
hills, the apparent width of right-of-way, the character of the 
soil and any other fact that would have a bearing on the selection 
of a route. 

Apparently such a survey differs widely from the ordinary 
reconnaissance and yet it serves substantially the same purpose, 
2 17 
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18 CONSTRUCTION OF ROADS AND PAVEMENTS 

namely, the selection of a tentative route. The survey is made 
by walking or driving over the road. Distances are obtained 
by the pedometer or odometer and checked by intersecting roads 
and survey monuments when these are encountered. The note^ 
are kept in the ordinary field book upon which the route has 
already been platted from existing maps so that it remains only 
to fill in the detailed information. 

Surveys for Earth-road Construction. — For earth-road grad- 
ing, especially blade grader or elevating grader work to be done 
by force account, it is not always necessary to make complete 
detailed surveys. Grading done by force account is not usually 
finished very closely to grade, nor will it be necessary to balance 
earthwork on the plans because adjustments can be made in 
the field as the work progresses. The object of this kind of a 
survey is to give an approximate grade for the outfits to work to 
so that drainage will be assured and reasonable gradients re- 
sult. The transit survey usually consists in running a center 
line and locating fence lines, bridges, culverts, and other physical 
characteristics relative to this fine and to the adopted station- 
ing. Houses, entrances to farms, trees, pole lines, bridges and 
similar physical characteristics are indicated as well as the type 
of soil encountered. 

The level survey consists in running a center-line profile, and 
possibly a profile in each ditch. If a section is encountered where 
it appears that a considerable change in grade will be desirable, 
cross-sections are taken at 100-ft. stations and at intermediate 
breaks in grade if such occur. 

This kind of a survey is suitable for force-account grading and 
is permissible where funds are not to be had for a more complete 
detailed survey. It is used especially on earth-road grading or 
low-grade surfacing where the local conditions are such that the 
requirements are not exacting. 

Complete Detailed Surveys. — The complete detailed survey 
is made on state and county roads that are to be brought to an 
exact grade or are to be surfaced with a high-class roadway. 
It is a requisite for the preparation of suitable plans for contract 
road work of any class. The survey includes the accurate loca- 
tion of all the physical and topographical features that may 
affect the design. The center line of the road is found by means 
of the permanent monuments or the records filed when the 
road was estabUshed. The topography is taken with this line 
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or one parallel to it as a reference line. Bridges, culverts, fences, 
traveled way, ditches, lines of tile, pole lines, trees, entrances and 
all similar features of the highway are noted. Cross-sections 
are taken every 100 ft., and more frequently if the topography 
demands it, together with the elevations of beds of intersecting 
streams, elevations of culvert tops, bridge floors, tile outlets, 
etc. In other words, the survey is complete and detailed in 
every respect. 

This sort of survey is to be recommended wherever extensive 
improvement is undertaken and is a necessity for contract work 
which is let on a unit price basis. The scope of such a survey 
is indicated by the following set of instructions: 

DIRECTIONS FOR MAKING ROAD SURVEYS^ 

Transit and Location Survey. — The transit line should be 
established following approximately the center line between 
fences. At a distance of every 100 ft. on this line temporary 
points or stations are to be established and at plus stations where 
it will be necessary to take a cross-section on account of changes 
in ground. These points can readily be preserved for several 
hours by driving a heavy spike through a piece of cloth into 
the ground. 

Opposite the stations estabUshed in the road and at points far 
enough removed to insure they will be undisturbed by construc- 
tion or travel, stakes should be driven. These stakes should be 
24 by 2 by 1 in. and driven to a depth of 15 or 18 in. Stakes 
should be numbered beginning with 0, each 100 ft. to be a unit; 
plus stations are to be marked with the number of the previous 
station, with 25 or 58, etc. In numbering, hard kiel or carpenter's 
pencil should be used. The distance from the center of the 
stake to the station point on the transit line should be measured 
to the nearest 0.1 ft. and recorded with the notes. Station 
must be referenced to some permanent monument or to estab- 
lished lines, i.^., as so many feet south of the south corporation 
line of the village of Oblong on the center Une of Range road in 
Township of Oblong, Crawford County, or 50 ft. nprth of comer 
stone at intersection of Alton road and South road. Central 
Township, Bond County, or on the corner stone at common 
corner of sections 1, 2, 11, and 12, — Township, — County. 

* Manual of Instructions to Engineers, Illinois Highway Commission. 
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Wherever it is necessary to make a deflection in the transit 
line, the transit is to be set up at the point of deflection, and 
the angle of the course ahead with that of the rear course meas- 
ured, always measuring from the back sight around to the right 
to the fore sight. The angles are to be measured to the nearest 
minute and where local disturbances do not prevent, magnetic 
bearings at each course should be observed. As a rule, de- 
flection points should be made at even stations or half stations, a 
half station being designated by the number of the previous 
station with +50. 

At all deflection points stakes should be set on both sides of 
the road in a line through the point of deflection at right angles 
with the back course. These stakes will be used as reference 
stakes and should have a tack in the top and should be driven 
flush with the ground and another stake driven nearby for a 
marker. 

After the location of the transit line as described, oflf-set 
measurements are to be taken at each station or oftener, if 
necessary, locating the sides of traveled way, fences and walls, 
ditches, and all other features of the location that in an^ way 
affect the proposed construction. Remember that no harm is 
done if too much is included, but an omission may cause much 
additional expense. 

Measurements should be taken locating all bridges, culverts 
and cross and longitudinal drains with their abutments or retail- 
ing walls, an arrow showing the direction of the flow. The clear 
span and clear depth of streams should be shown and a concise 
description of the structures given with details as to its present 
condition and recommendations for its reconstruction if it is to 
be rebuilt. 

The location of all crossroads, crosswalks, private entrances 
and buildings near the road should be given. Landowners' or 
tenants' names should be obtained and division fences located. 

Remember that the principal information desired is the 
location of the traveled way, fences, stakes and notes on the 
character of bridges, culverts and other drains. When necessary, 
make a special bridge inspection report for each bridge to be 
rebuilt. Places in the road habitually bad, spongy, or so-called 
bottomless, should be located, giving stations. 

Levels. — After the transit and location surveys have been 
made, the levels are run as follows: 
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The levels are to be run with an engineer's level. Place per- 
manent bench marks at either end of the work and at convenient 
intermediate points which are to be established well out of the 
way of any construction. The number of bench marks should be 
at least four to the mile and more may be required. Bench 
marks should be on permanent objects on which a rod can 
conveniently be held, so marked that they can readily be 
identified in the field. The roots of trees with low hanging limbs 
axe not convenient nor is a point so far back from a line of trees 
along a road that all view of the bench mark is shut off, except 
from a point directly opposite it. 

A line of check levels should be run touching every bench mark, 
and separate notes should be kept of the check survey. 

Readings for ground elevations should be to nearest 0.1 ft. 
Ground elevations are to be taken at the center of the road 
at each station of 100 ft. and as much oftener as may be necessary 
to show irregularities in the profile. 

At each section where a center reading is taken, side readings 
are to be taken to show accurately the cross-section of the road. 
Six or eight readings usually will be necessary. To take a cross- 
section, first take reading of the rod on top of the stake and on 
the ground at the stake at that particular station; other points 
across the line of the road are then taken to show the true shape 
of the banks, gutters and ditches on each side and the road be- 
tween. The distance of each rod reading from the stake is to 
be recorded as the numerator of a fraction and the reading itself 
as the denominator. 
^ Elevations are to be taken of the following points: 

(a) The bottom of openings at each end of all culverts, 
indicating them as east and west or north and south ends, etc. 

(5) Bridge floors and tops of abutments or bridge seats. 

(c) The bottom of ditches at the entrance and exit and 
about 100 ft. from either end of a culvert or bridge so as to 
give the profile of the stream bed near the culvert. 

(d) High and low water in stream (estimated). 

(e) Water surface of streams as found. 

(/) One hundred feet in either direction on crossroads or 
intersecting roads and important entrances. 

ig) Rails of intersecting railroads or trolley tracks. 

A center profile shall be run for 300 ft. beyond the end of 
thfe survey and 300 ft. back of the starting point. 
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ROAD PLANS 

As might be expected, the plans prepared for road improvement 
vary in completeness and form among the various engineers and 
state departments. In general makeup they are much the same, 
consisting of a plan and a profile always, and frequently being 
accompanied by the cross-section for each station. 

Profile. — ^A center-line profile is usually shown. It is some- 
times the profile of the finished roadway, sometimes that of the 
foundation for the hard surfacing and sometimes a "grade" 
profile or profile passing through the balance line of the cross- 
section. Probably the most common practice is to show the 
profile of the finished surface. 

The scale to which the profile is drawn also varies greatly. 
A scale of 8 ft. per inch vertically and 100 ft. per inch hori- 
zontally, or of 200 ft. to the inch horizontally is often used. 

A horizontal scale of 40 ft. to the inch and a vertical scale 
of either 8 ft. to the inch or 4 ft. to the inch is also widely used 
and is probably the most satisfactory. Profiles drawn to this 
scale are voluminous and inconvenient to handle in the field, but 
are desirable from the standpoint of design. 

The profile of the existing road surface and the established 
grade line are always shown and sometimes the profile of the 
ditches. The profile should also show all bridges and culverts, 
lines of tile and catch-basins. The location of bench marks and 
their elevation is given and the elevation of the established grade 
line is marked at every break in the grade line and sometimes at 
every station. TTie name of the road, the date of the plan and 
the scale are essential parts of the plan. 

Plan View, — ^The plan view is usually on the same sheet as the 
profile and the horizontal scale is the same as the horizontal scal^ 
of the profile. The plan view is sometimes broken at turns or 
deflections and the center line maintained as a straight line so as 
to keep the plan on the sheet. On this view is shown the exist- 
ing features such as fences, culverts, bridges, houses, driveways, 
intersecting roads, and such other information as may assist in 
the design. The Unes of the hard surface and the location of any 
bridges or culverts to be built are also sho^n. 

Cross-sections. — The cross-sections are platted in computing 
the quantities of earth work and are of use in construction in 
showing where surplus material is found and where it is to be 
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moved to. Usually the area of each cross-section and the 
quantity of material between sections is indicated. The sec- 
tions are platted to a scale of 10 ft. per inch, 8 ft. per inch, or 
4 ft. per inch. The larger the scale the more accurately the 
cross-section areas can be obtained, but the sections become ex- 
ceedingly voluminous if platted to a scale of 4 ft. to the inch. 
Figs. 5, 6, and 7 show typical road plans. 

SURVEYS FOR PAVING 

The surveys made as a preliminary to paving must be made 
with greater accuracy and detail than is required of surveys for 
road work. Whereas in road work the accuracy required is 
seldom greater than 0.1 ft., except on bench marks and grade 
stakes, in surveys for paving the measurements must usually 
be made to 0.01 ft., and the elevations except on cross-sections 
are taken with equal accuracy. At intersections and where 
the paving and curbing are fitted onto previously constructed 
improvements such as sidewalks and sew^r openings and where 
buildings have been constructed without due regard to a future 
pavement, it is desirable to have exact information as to these 
existing structures. As with the road survey the topography is 
located with reference to the transit Une which is run in as long 
tangents as circumstances will permit. Property lines are ac- 
curately located from official maps and recorded surveys In 
surveys for pavements the block is usually the unit, although 
50- or 100-ft. stations are frequently established and cross- 
sectioned for determining the quantities of earth work. The 
transit and level surveys are made as described above, except 
that all the work must be done with much greater accuracy. 
Usually the survey must include those streets that intersect or 
are an extension of the ones to be improved. This is to insure 
that further paving operations will be correlated with those for 
which the survey is being made. 

PLANS FOR PAVING 

Plans for paving work include the plan and profile and one or 
more typical detailed cross-sections. The scales used vary as 
with road plans but either 40 ft. or 80 ft. to the inch is more 
often used than any other scale for the plan view. The profile 
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is platted to the same horizontal scale as the plan view and the 
vertical scale is usually either 4 or 8 ft. per inch. Since the plans 
are furnished for the guidance of the engineer who lays out the 
work, all features of the construction should be shown in detail 
with all necessary data as to location and size. Details should 
be shown for intersections requiring special treatment and for 
catch-basins, inlets, manholes, and any other features requiring 
special treatment. Fig. 8 is a typical pavement plan. 

Special Surveys and Plans. — Surveys made for mapping a city, 
or for establishing property lines and building lines and surveys 
to be^sed for developing city plans or for extending existing 
maps require elaborate treatment, and the establishment of 
base lines and triangulation systems for control. These are 
made in the same general manner as any other exact topographical 
survey and with the same exactness. The resulting maps are 
platted to whatever scale is most suitable for the particular case. 
Each problem of this sort must be worked out in accordance 
with the conditions encountered and the objects sought. 

It is desired to emphasize the fact that surveys for roads and 
pavements do not present any new fundamental problems. 
Such special features as are introduced have to do with the 
details of the work rather than with underlying principles. 
Many convenient short cuts in taking the survey data and in 
working them up have been developed, but these are all adapted 
to special conditions and are not of general importance. 
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CHAPTER III 

THE DESIGN OF RURAL HIGHWAYS 

CLASSIFICATION OF SOILS 

General Characteristics of Soils. — In earth-road construction, 
the material used is the soil which is found on the public highway 
to be improved, and this material varies greatly throughout the 
country, and, indeed, often varies considerably on a single mile 
of public highway. 

From the road builder's standpoint there are certain character- 
istics which are common to many soils, although these soils 
differ very widely from the agriculturist's standpoint, and certain 
broad principles of highway construction can be laid down that 
can be applied with some modifications to all soils in these 
groups. 

Most of the studies of types of soils have been made from the 
agriculturist's standpoint, and the classifications so made are 
of little interest to the road builder. The names given to the 
various kinds of soils by the scientist often differ from the 
colloquial name, and the local name given to the soil in one 
community may differ from the local name given to the same 
soil in some other community. It is, therefore, of Uttle value 
to the road builder to study types of soils from the standpoint 
of their scientific classification. Nevertheless, since soil is the 
material which will be used in road construction by the road 
builder, some understanding must be had of the characteristics 
and behavior of these materials. 

For this purpose, soils may be divided into two groups, 
which are referred to as clays and loams, since these terms are 
more commonly used by the layman than the more scientific 
designation. 

It should be borne in mind that the line of demarcation between 
these two groups is not clearly drawn. They shade into each 
other, and many types will be encountered which could not 
readily be placed in either. The designation, however, is sufii- 
ciently definite for the general purpose of discussion of earth 
roads. 

28 
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Clay. — The name clay is herein given to those soils which 
possess dense, tough and relatively impervious structure. These 
soils are black, yellowish, or reddish in color; are exceedingly 
sticky when wet, absorb water slowly, and retain it tenaciously. 

A road surface constructed on such a soil when once firmly 
compacted turns water readily, softens from the surface down- 
ward somewhat slowly, but when permeated, becomes very 
sticky, balling up on the wheels of vehicles in large masses; dries 
out slowly; is very tough when partially dry, and, during the 
summer months, bakes into a hard crust which is exceedingly 
diflSicult to handle with any ordinary earth-working machinery. 

These soils in general cannot be dragged when wet, rarely 
becoming sufficiently plastic to work with a drag. On the 
contrary, the dragging must be done after the soil is in a crumbly 
condition. If an attempt is made to grade a road of this typ)e 
of soil in the summer months, it is found that the material can 
be moved only with considerable difficulty, and if it is loosened 
with a plow, breaks up into large pieces which are so hard that 
it is almost impossible to pulverize them and smooth the surface 
down to a passable condition. 

These characteristics exist to a large extent in all soils of this 
general type, and present a distinct problem in earth-road con- 
struction. The degree to which the characteristics are found may 
vary in individual cases. 

These soils also have a distinct characteristic as regards 
drainage. On account of the density and close texture of the 
soil, water permeates them but slowly, and underground drainage 
is much less effective than on porous types of soil. In general, 
tfle drains along roads of this type of soil remove the water from 
the soil very slowly, and it is a serious question as to whether the 
tile is worth while so far as its effect in removing the ground 
water is concerned. These types of soil are also quite likely to 
lie in strata between which underground water will percolate. 
These strata often come near the surface on a public highway, 
and the water which is flowing between the layers will, in these 
places, work out to the surface causing bad mudholes commonly 
called "seepy" places. When such conditions are encountered, 
underground drainage is essential, but the tile must be laid so 
as to intercept the flow of water between the strata and carry it 
to the outlet, and thus prevent its coming to the surface of 
the road. 
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Loam. — The term loam is used herein to designate that group 
of soils which is of a porous and somewhat granular nature. 

The loams may be yellow, reddish, brown or gray in color; in 
fact, many of them resemble the clays in general appearance, but 
all have a distinctly porous structure. Such soils absorb water 
readily, become more or less unstable when water-soaked, dry 
out rapidly, and the mud which forms on the highway is apt to 
be plastic and not very sticky. 

A road surface of this type of soil will soften very rapidly 
after heavy rains, but in drying out the mud will be plastic and 
can be readily dragged when wet. On account of the porous 
nature of the soil it responds readily to underground drainage, 
the water percolating rapidly to the tile, and on account of the 
unstable condition of the soil when wet, underground drainage is 
of great assistance in maintaining a satisfactory roadway. 

The so-called "seepy" places are also frequently encountered 
on this type of soil, due to underground water which works out 
to the surface of the road, and, as in the cases of similar places 
on the clay soil, underground drainage is necessary to remove 
the water to prevent its softening the road surface. 

While these soils become hard when thoroughly dry, as is 
usually the case during the summer months, yet they are not as 
difficult to work at that time as are the clays. If a road of this 
type of soil is graded during the late summer months, some 
difficulty will be encountered in moving the material, yet it will 
be much easier to pulverize and get a smoothly finished surface 
than would be the case with clay soils. 

PRINCIPLES OF DESIGN 

Surface Drainage. — The one element which must determine 
all other features of the design of earth roads is drainage. If an 
earth road could be constructed in such a manner that no water 
would ever come onto the traveled surface, an ideal road would 
be obtained except for the presence of dust, but, since obviously 
this condition cannot be attained, every effort must be made 
to Umit as much as possible the bad effects of the water which 
will come into contact with the road surface. That is to say, 
the first broad principle of earth-road design is to secure ample 
surface drainage, by giving the road a cross-section that will 
turn the water readily to the side ditches and then provide side 
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ditches of ample capacity to carry the water quickly to some 
natural outlet. 

So far as storm water is concerned, everything depends upon 
surface drainage. It is readily apparent that if underground 
drainage were depended upon to remove storm water, the 
roadway itself would become thoroughly saturated during the 
time when the storm water was percolating through the soil to 
get to the tile. 

This condition could be somewhat relieved by the use of open 
catch-basins for taking the water to the tile, but in any case 
considerable time would elapse before all water was removed 
from the side ditches, and during this interval the roadway itself 
would become saturated. It is much better to depend upon 
surface drainage for the removal of storm water. Even with the 
best of side ditches, a large amount of water will soak into the 
road surface and at certain seasons of the year in those latitudes 
where the rainfall is heavy, the soil throughout a very large 
territory becomes thoroughly saturated with water, and even 
the best-designed earth road will be on the soil which carries a 
great deal of water. This is particularly true of those soils 
which have been classified under the general term *'loam," and 
is much less true of the clay soils. 

Under-drainage. — It is, therefore, desirable when the soil is a 
loam to provide underground drainage for removing the water 
from the soil after the ditches themselves have been emptied. 
For this purpose a line of tile may be expected to draw the water 
from the soil for a width of about 30 ft. each way, and one line 
of tile, therefore, along a pubHc highway will effectually drain the 
roadway. If, however, the soil is of a dense nature such as 
the clays, it may be necessary to use two lines of tile, one on 
either side of the roadway. This can be determined only after 
an examination of the nature of the soil. 

The depth of the tile below the surface of the ground should not 
be less than 4 ft., because some head is required to force the 
water to the tile, and it would, therefore, not drain down to its 
own level, and it is desirable to have at least 2 ft. of thoroughly 
drained earth for the road surface. 

Size of Tile. — It is believed that nothing smaller than a 5-in. 
tile should be used along a public highway and larger sizes will 
often be necessary. The exact size to be used in a simple case 
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can readily be computed from Ponclet's formula which is as 
follows: 



-&. 



+ 54d 

V = velocity of flow in feet per second; d = diameter of tile in 
feet; L = length of line of tile in feet; and/ = fall in feet in the 
line of tile. 

Usually road tile receives water from two or three sources; 
(a) ground water, (6) water flowing along at top of dense strata 
underground, (c) surface water introduced at catch basins. 
To determine the size of tile, the quantity of water from each 
source must be estimated as nearly as possible, and the size of 
tile then determined by the above formula. When it is pos- 
sible to make only approximate estimates, these should be made 
liberal because a road tile to be effective must remove the water 
rapidly. The area drained is computed from the length of the 
line of tile and the width it will probably drain, which will 
be about ^60 ft. 

As a general rule it is necessary to place a Une of tile below 
the ditch in all cuts on a highway. Water will continually seep 
out of the banks and will keep the roadbed softened unless tile 
is provided to intercept it. The tile is laid in a trench at the toe 
of the slope from which the water flows and the trench is back- 
filled with broken stone or coarse gravel. Often a line of tile 
will be required below both ditches in cuts. 

Catch Basins. — The effectiveness of the tile can be greatly 
increased if "blind" catch basins are used at intervals of about 
500 ft. These catch basins may be made by digging down to 
the tile and filling the opening with coarse broken stone, broken 
tile, or any similar material that will form a porous channel 
to the tile. The top of the " blind " catch basin should be rounded 
up into a bee-hive shape so that it will not readily become clogged 
with mud or weeds. A catch basin of this type is superior to 
an open channel bec9.use it will not clog and will seldom need to 
be cleaned out. 

Catch basins are particularly desirable when tile drains are 
used to take the ditch water from sections of the road which 
cannot be drained otherwise, because of topographical condi- 
tions. For such places the "blind" catch basin may be used if 
the quantity of water is small, but if large, an open basin should 

3 
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be used. It can best be made of concrete or brick and should 
be covered with a grating of the bee-hive type so that it will not 
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Fig. 10. — Plans for drop inlet culverts. 



clog easily. A catch basin of this typ)e will require occasional 
cleaning and should be large enough to permit a man to work 
inside it. 
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In no case should the water in a low place in the ditch be 
expected to soak through the soil to the tile. It will do so in 
time, but may meanwhile soften the roadway. 

Tile Outlets. — ^The outlet of the tile should be protected by 
means of a masonry head wall so that the end sections cannot 
become accidentally displaced. It is also good practice to use 
bell and spigot tile for the last 10 ft., and to cement the joints. 
It is also important to take precautions when tile along the pub- 
lic highway are laid through a section of sandy soil to prevent 
the sand from entering the tile at the joints. The portion of 
the tile laid in the sandy materials should always be the bell and 
spigot vitrified pipe, and the joints should be cemented so that 
there is no possibility of water working out through the joints 
and removing the sand around the tile so as to permit of their 
displacement. And, likewise, this method of laying will prevent 
water from washing sand into the pipe and causing it to be 
displaced because of the removal of the supporting material. 

Broken-stone Drams. — In localities where stone is plentiful, 
drains are frequently constructed by digging a trench and par- 
tially fiUing it with fragments of broken stone and afterward 
completing the filling with earth. This kind of a drain is ef- 
fective for temporary purposes or for carrying water a short 
distance, but cannot be considered a permanent form of drain, 
nor is it effective if the water is to be carried more than about 
100 ft. 

For the protection of macadam roads during construction, or 
for taking a small amount of water, the broken-stone drain is 
frequently used, and seems to be effective. It cannot, how- 
ever, be considered as a substitute for the tile drain when any 
appreciable amount of water must be taken care of. 

CULVERTS 

Purpose of Culverts. — The culvert is an important part of 
the drainage for a highway system, being employed to carry the 
water from small streams across the highway or to carry the 
ditch water from one side of the road to an outlet on the op- 
posite side. No uniformity exists in the various states in regard 
to the distinction between "culvert" and "bridge." This 
discussion is limited to structures of 6-ft. span or less. 

Culverts should so far as possible be constructed at such a 
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Table 1.» — Talbot's Formula For Waterways 

Area of Waterway in Square Feet. = C -(/(Drainage Area in Acres) • 

C being variable according to circumstances thus: 

"For Bleep and rocky ground C varies from H to 1. For rolling agricultural country 
subject to floods at times of melting snow, and with length of valley three or four times its, 
width, C is about Ht and if stream is longer in proportion to the area, decrease C. In 
districts not affected by accumulated snow, and where the length of valley is several times 
its width, H or ^ or even less may be used. C should be increased for steep side slopes, 
especially if the upper part of the valley has a much greater fall than the channel of the 
culvert." 

The following table gives M roots of cubes, or the value of area of waterway for C » 1- 



Acres 


Sq.mi. 


4 




3q. mi. 


VT^ 


Acres 


mi. 


Vai 


Acres 


S: 


VT* 


1 


0.002 


1.0 


56 


0.09 


20 


525 


0.82 


110 


5.500 


9 


639 


2 


0.003 


1.7 


58 


0.09 


21 


550 


0.86 


114 


6.000 


9 


682 


3 


0.005 


2.3 


60 


0.09 


22 


675 


0.90 


117 


6,500 


10 


724 


4 


0.006 


2.8 


65 


0.10 


23 


600 


0.94 


121 


7.000 


11 


765 


5 


0.008 


3.3 


70 


0.11 


24 


625 


0.98 


125 


7,500 


12 


806 


6 


0.009 


3.8 


75 


0.12 


26 


650 


1.02 


129 


8,000 


13 


846 


7 


0.011 


4.3 


80 


0.13 


27 


675 


1.05 


132 


8.500 


13 


885 


8 


0.013 


4.8 


85 


0.13 


28 


700 


1.09 


136 


9.000 


14 


924 





0.014 


5.2 


90 


0.14 


29 


750 


1.17 


143 


9.500 


15 


962 


10 


0.016 


5.6 


95 


0.15 


30 


800 


1.25 


150 


10.000 


16 


1.000 


11 


0.017 


6.0 


100 


0.16 


32 


850 


1.33 


157 


10.500 


16 


1.037 


12 


0.019 


6.4 


105 


0.16 


33 


900 


1.41 


164 


11.000 


17 


1,074 


13 


0.020 


6.8 


110 


0.17 


34 


950 


1.48 


171 


12.000 


19 


1,147 


14 


0.022 


7.2 


120 


0.19 


36 


1.000 


1.56 


178 


13,000 


20 


1.217 


16 


0.023 


7.6 


130 


0.20 


38 


1,060 


1.64 


184 


14.000 


22 


1,287 


16 


0.025 


8.0 


140 


0.22 


41 


1,100 


1.72 


191 


15.000 


23 


1.355 


17 


0.027 


8.4 


150 


0.23 


43 


1,150 


1.80 


197 


16.000 


25 


1,422 


18 


0.028 


8.7 


160 


0.25 


45 


1.200 


1.88 


204 


17.000 


27 


1.489 


19 


0.030 


9.1 


170 


0.27 


47 


1,250 


1.95 


210 


18.000 


28 


1.554 


20 


0.031 


9.5 


180 


0.28 


49 


1,300 


2.03 


216 


19.000 


30 


1,618 


21 


0.033 


9.8 


190 


0.29 


51 


1,350 


2.1 


223 


20.000 


31 


1,682 


22 


0.034 


10.2 


200 


0.31 


53 


1.400 


2.2 


229 


22.000 


34 


1.806 


23 


0.036 


10.5 


210 


0.33 


55 


1,500 


2.3 


241 


24.000 


38 


1.928 


24 


0.037 


10.8 


220 


0.34 


57 


1,600 


2.5 


253 


26.000 


41 


2.048 


25 


0.039 


11.2 


230 


0.36 


59 


1.700 


2.7 


265 


28.000 


44 


2.165 


26 


0.041 


11.5 


240 


0.38 


61 


1,800 


2.8 


276 


30,000 


47 


2,280 


27 


0.042 


11.8 


250 


0.39 


63 


1.900 


3.0 


288 


35.000 


55 


2.559 


28 


0.044 


12.2 


260 


0.41 


65 


2.000 


3.1 


299 


40,000 


62 


2.828 


29 


0.045 


12.5 


270 


0.42 


67 


2.100 


3.3 


310 


45.000 


70 


3.090 


30 


0.0-17 


12.8 


280 


0.44 


68 


2,200 


3.4 


321 


50,000 


78 


3.344 


32 


0.05 


13.5 


290 


0.45 


70 


2,300 


3.6 


332 


55.000 


86 


3.591 


34 


0.05 


14.1 


300 


0.47 


72 


2.400 


3.8 


343 


60.000 


94 


3,834 


36 


0.06 


14.7 


320 


0.50 


76 


2,600 


4.1 


364 


65.000 


102 


4.071 


38 


0.06 


15.3 


340 


0.53 


79 


2,800 


4.4 


385 


70,000 


109 


4.304 


40 


0.06 


15.9 


360 


0.56 


83 


3,000 


4.7 


405 


80.000 


125 


4,757 


42 


0.07 


16.5 


380 


0.59 


86 


3,200 


5.0 


425 


90.000 


141 


5.196 


44 


0.07 


17.1 


400 


0.63 


89 


3,400 


5.3 


445 


100,000 


156 


5.623 


46 


0.07 


17.7 


420 


0.66 


93 


3,600 


5.6 


465 


120.000 


188 


6,447 


48 


0.08 


18.2 


440 


0.69 


96 


3,800 


5.9 


484 


140.000 


219 


7,238 


50 


0.08 


18.8 


460 


0.72 


99 


4.000 


6.2 


503 


160.000 


250 


8,000 


52 


0.08 


19.4 


480 


0.75 


103 


4,.500 


7.0 


549 


180.000 


281 


8.739 


54 


0.08 


19.9 


500 


0.78 


106 


5,000 


7.8 


595 


200,000 


312 


9.457 



* Office and field practice of Iowa Highway Commission. 
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height that they will not make it necessary to raise the profile 
of the road in order to carry the roadway over the culvert. In 
some instances in very flat sections of road this is not possible 
and it becomes necessary to raise the road grade at the culvert. 
At such places the slope should be carried a sufficient distance 
each side of the culvert to insure an easy-riding crossing. Abrupt 
raises at culverts are uncomfortable for traffic and often are 
dangerous. 

The culvert should be fitted to the traveled way so as to be 
practically unnoticeable until the traveler is close to it. It 
should also fit the stream so that the water will flow through with 
the least disturbance of its natural course consistent with reason- 
able economy. 

The bottom of the culvert should not be placed too low, be- 
cause of the tendency for the stream above the culvert to erode 
to the level of the culvert floor.. If the stream has eroded a deep 
channel, the culvert proper may be placed at the level of the 
existing stream bed so that the lower end will discharge without 
causing undue erosion, but the upper end may be provided with 
a drop inlet, the top of which is several feet above the old stream 
bed. The stream bed above the culvert will gradually fill up 
to the top of the drop inlet, and thus valuable land will bo 
reclaimed. 

The size of culvert is best determined by estimating the drain- 
age area contributory to it, and then applying one of the well- 
known formulas to determine the area of waterway. One of 
these formulas is shown in Table 1 : 

TYPES OP CULVERTS 

Reinforced Concrete. — Reinforced concrete is a desirable 
material for culverts because the form of the culvert can be 
readily adapted to the site. The materials are obtainable in 
almost every locality, and can readily be transported to the 
site because they can be carried in small units. The resultant 
structure is proof against injury from the elements, and the 
strength of the culvert can be adapted to the location. Figs. 
9 and 10 show a few typical plans for concrete culverts. 

Pipe Culverts. — Culverts are made of clay pipe, cast-iron pipe, 
concrete pipe, and, to a limited extent, from steel pipe riveted 
into appropriate lengths. The load on a pipe in a ditch is made 
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up of two factors; (1) the earth fill, and (2) the portion of the 
weight of traffic units that is carried to the culvert. 

The following table is very reliable for estimating load from 
the ditch filling in any ordinary case. 

The proportion of the weight of traffic units that is carried to 
culverts through fills of varying depths depends upon many 
factors, such as the character of the filUng material, the condition 
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Pig. 11. — Plans for pipe culverts. 

of the fill as regards water content, the extent to which it is 
compacted and the manner of the application of the load. This 
subject has been and still is a matter of investigation, and no 
conclusive data are available. Designs based on the following 
assumptions have proven adequate, but eventually a more 
rational distribution will be deduced. 

The application of the load is assumed to conform to the size 
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Tablb 2.* — Approximate Ordinary Maximum Loads on Drain Tilb 

AND Sewer Pipe in Ditches from Common Ditch Filling 

Materials. In Pounds Per Linear Ft. 



H - 
Height of 
fill above 


B - Breadth of ditch, at top of pipe 


top of 
pipe 


IFt. 


2 Ft. 8 Ft. 


.4 Ft. 


« Ft. 


IFt. 


2 Ft. 


3 Ft. 


4 Ft. 


5 Ft. 


Partly compacted damp top soil. 
90 lb. per cubic foot 


Saturated top soil. 
110 lb. per cubic foot 


2 ft. 
4 ft. 
6 ft. 
8 ft. 
10 ft. 


130 
200 
230 
250 
260 


310 
530 
690 
800 
880 


490 

880 

1,190 

1,430 

1,640 


670 
1,230 
1,700 
2,120 
2,450 


830 
1,580 
2,230 
2,790 
3,290 


170 
260 
310 
340 
350 


380 

670 

870 

1,030 

1,150 


600 
1,090 
1,500 
1,830 
2,100 


820 
1,510 
2,140 
2,660. 
3,120 


1,020 
1,950 
2,780 
3,510 
4,150 


Dry Band. 
100 lb. per cubic foot 


Saturated sand. 
120 lb. per cubic foot 


2 ft. 

4 ft. 

6 ft. 

8 ft. 
10 ft. 
12 ft. 
14 ft. 
16 ft. 
18 ft. 
20 ft. 
22 ft. 
24 ft. 
26 ft. 
28 ft. 
30 ft. 
Infinity 


150 
220 
260 
280 
290 
300 
300 
300 
300 
300 
300 
300 
300 
300 
300 
300 


340 

590 

760 

890 

980 

1,040 

1,090 

1,130 

1,150 

1,170 

1,180 

1,190 

1,200 

1,200 

1,200 

1,210 


550 
970 
1,320 
1,590 
1,820 
2,000 
2,140 
2,260 
2,350 
2,420 
2,480 
2,540 
2,570 
2,600 
2,630 
2,730 


740 
1,360 
1,890 
2,350 
2,720 
3,050 
3,320 
3,550 
3,740 
3,920 
4,060 
4,180 
4,290 
4,370 
4,450 
4,850 


930 
1,750 
2,480 
3,100 
3,650 
4,150 
4,580 
4,950 
5,280 
5,550 
5,800 
6,030 
6,210 
6,390 
6,530 
7,580 


180 
270 
310 
340 
350 
360 
360 
360 
360 
360 
360 
360 
360 
360 
360 
360 


410 
710 
910 
1,070 
1,180 
1,250 
1,310 
1,350 
1,380 
1,400 
1,420 
1,430 
1,440 
1,440 
1,440 
1,450 


650 
1,170 
1,590 
1,910 
2,180 
2,400 
2,570 
2,710 
2,820 
2,910 
2,980 
3,050 
3,090 
3,120 
3,150 
3,270 


890 
1,640 
2,270 
2,820 
3,260 
3,650 
3,990 
4,260 
4,490 
4,700 
4,880 
5,010 
5,150 
5,240 
5,340 
5,820 


1,110 
2,100 
2,970 
3,720 
4,380 
4,980 
5,490 
5,940 
6,330 
6,660 
6,960 
7,230 
7,460 
7,670 
7,830 
9,090 


Partly com 
IOC 


pacted damp yellow clay. 
> lb. per cubic foot 


Saturated yellow clay. 
130 lb. per cubic foot 


2 ft. 

4 ft. 

6 ft. 

8 ft. 
10 ft. 
12 ft. 
14 ft. 
16 ft. 
18 ft. 
20 ft. 
22 ft. 
24 ft. 
26 ft. 
28 ft. 
30 ft. 
Infinity 


160 
250 
300 
330 
350 
360 
370 
370 
380 
380 
380 
380 
380 
380 
380 
380 


350 
620 
830 
990 
1,110 
1,200 
1,280 
1,330 
1,380 
1,410 
1,430 
1,450 
1,470 
1,480 
1,490 
1,520 


550 
1,010 
1,400 
1,720 
2,000 
2,220 
2,410 
2,570 
2,710 
2,830 
2,920 
3,000 
3,060 
3,120 
3,170 
3,410 


750 
1,400 
1,990 
2,500 
2,920 
3,320 
3,650 
3,950 
4,210 
4,450 
4,640 
4,820 
4,980 
5,100 
5,230 
6,060 


930 
1,800 
2,580 
3,250 
3,880 
4,450 
4,950 
5,400 
5,810 
6,180 
6,500 
6,800 
7,080 
7,310 
7,530 
9.480 


210 
340 
430 
490 
520 
540 
560 
570 
570 
580 
580 
580 
580 
580 
580 
580 


470 
840 
1,140 
1,380 
1,570 
1,730 
1,850 
1,940 
2,020 
2,090 
2,140 
2,180 
2,210 
2,240 
2,260 
2,340 


730 
1,330 
1,900 
2,360 
2,760 
3,100 
3,410 
3,660 
3,880 
4,070 
4,240 
4,380 
4,500 
4,610 
4,700 
5,270 


1,000 
1,870 
2,630 
3,360 
3,980 
4,560 
5,050 
5,510 
5,930 
6,280 
6,610 
6,910 
7,160 
7,380 
7,690 
9,360 


1,240 

2,370 

3,410 

4,400 

5,270 

6,050 

6,760 

7,440 

8,060 

8,610 

9,130 

9,590 

10,010 

10,430 

10,780 

14,620 



* Page 46, BuUelin No. 31, Engineering Experiment Station, Ames, Iowa. 
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Fig. 12. — Views of completed culverts. 

Digitized by VjOOQ IC 



THE DESIGN OF RURAL HIGHWAYS 41 

and type of wheel, but for most cases an area of 12 by 24 in. is 
about right. The pressure is then assumed to distribute on 45° 
lines from this area and the unit pressure on the culvert at the 
existing depth is calculated. This undoubtedly gives too low 
values for shallow fills, but the culverts designed on the above 
assumption are satisfactory. 

This emphasizes the necessity for care in the use of sectional 
pip)e, especially under shallow fills. The pipe should be carefully 
bedded and concrete should be employed for bedding except 
on the most stable soil. The joints should be close and should 
be filled with cement mortar. The back filling should be well 
tamped, especially at the sides of the pipe. 

Pipe culverts are preferably provided with adequate head 
walls, to retain the fill and to prevent under-cutting or other 
harmful erosion. The head walls should extend at least 2 ft. 
below the barrel of the culvert, and the top should be 1 ft. to 
18 in. above the top of the barrel. The wings to the head wall 
are designed to fit the slope of the fill, assuming a slope of 2 on 1. 

Figure 11 shows some designs of pipe culverts and headwalls, 
and Fig. 12 shows some views of completed culverts. 

CROSS-SECTIONS 

For convenience in discussion, the cross-section of the road 
may be considered as made up of three parts: the traveled-iEay; 
the_ditch; and the back slope_and^ern\s_ 

Traveled Way. — The traveled way, as its name indicates, is 
that portion, of the roadway that is used by traffic. It should 
have a shape that will insure its being well drained, that is, it 
should be well rounded up or "crowned." 

The comfort and safety of those who travel must also be 
considered in designing the cross-section. 

If the cross-slope of the traveled way is excessive, it will be 
uncomfortable to travel, and, when wet and consequently slip- 
pery, it will be dangerous as well. The exact amount of cross- 
slope that may be used is a matter that has been determined by 
experience, and it is believed that an average of 1 in. per foot of 
width is about the maximum that is permissible. For con- 
venience in construction, the shape of the traveled way may be 
an arc of a circle or a parabola. It has frequently been said 
that the cross-slope should be greater on hills than in level 
country, the argument being that if the cross-slope is not made 
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greater, storm water will have a tendency to follow the wheel 
tracks down the hill rather than run crosswise to the side ditches. 
While there is reason to this argument, still; from the standpoint 
of comfort and safety, it is undesirable to have any greater 
cross-slope on hillsides than in level country. The tendency to 
slide is greater on hillsides than in level country, and the results 
of skidding or sliding to the ditch are much more aggravating. 
For that reason, it is believed to be undesirable to use a much 
greater cross-slope on hillsides than is used in level country. 

If there is any probability that the earth road may at some 
future time be surfaced with some hard material, then the shape 
of the traveled way should be such as to render it easily con- 
vertible for the hard-road cross-section. If it is so designed that 
when the hard surface is built, the only necessary earth work 
will be that which is done in flattening the cross-slope to 
an amount which is desirable for the hard surface, the most 
economical design has been adopted. 

The width of the traveled way is also a matter which deserves 
consideration. If the traffic consists of a few vehicles daily, 
then a comparatively narrow roadway is all that is necessary, 
but, if the road is subjected to mixed traffic some of which moves 
at relatively high speed, which is the common condition en- 
countered on most main traveled highways, then the section 
should be wide enough to accommodate readily this mixed 
traffic, and it is believed that 24 ft. is a minimum width, although 
on some secondary roads a width of 20 ft. might be used. Un- 
doubtedly other cases are encountered where the traffic is 
sufficient in amount to necessitate a width greater than 24 ft. 

Ditches. — The portion of the road outside of the traveled way 
is utilized for ditches and the berms along fences. The ditch 
should be of ample capacity, and, if it is assumed that all sur- 
face water is carried in these ditches, the size or capacity neces- 
sarily will vary with the slope. This should never be less than 
Ho P^r cent, if the water is to flow away befofB it injures the 
road. As the slope of the ditch increases, its depth may be 
decreased. It is not convenient in road work to change the 
size of the ditch constantly, and, consequently, two or three 
sections are usually adopted which will fit a variety of conditions. 
Fig. 13 shows sections that may be used on various grades. 

It is important that the slope from the shoulder to the ditch 
should be flat enough to permit a vehicle to run to the bottom of 
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the ditch in case of accident without danger of over-turning, and 
this is possible on a slope of 2J^ on 1. The slope of the back of 
the ditch may be whatever the natural soil will stand, but should 
be uniform. It will usually be about 1}4 on 1. The ditch may 
have the V section, or may have the trapezoidal section. The 
former is the easier to build, but the latter has greater capacity. 
The Benn. — The portion of the road between the ditch and 
the fence or property line will vary in width, being least where 



p;^- 



'/Vof /ess than 3(f- ~ - • ->4 



ZO'-O 



<-^H. 



Concrete Gutteq 



Section for Road Machine Work on Uqht Soils 



<Hotless than24'->' 
Section in Cuts on Liqht to Moderate ly Heavy Soils 

lO'^^f fhrkssfhanZO '^^ylo" 

-,pp— \'L€ss fhan4'''^ ..^p 
Section on Fills LessThap 4-*/bovie Surrounding Land 

, — p ^'^^of less thanZy^i^ 

Section on FJlls MoreThan 4' Above Syrrouhdinq Land 

vc^. /vb/ Iqss than 26--^ 
Section in Cut on Heavy Clay Soils 

— ^^^jfeRBGI^ 



Rubble Gut fen 

'^Gf^l^^c Surface lSffl3 ^ 
H Concrete ^ ^rOrSvelBase 



Longitudinal Tf/edrtf/n- •^', • 



Cross Section tor Earth Road K?^ 
r /foods on a Grade or 2% or Less nr 

E LongitudinalWeDnam'^^^'x 

^ Cross Section for Earth Road ^if 
^orRoadsonaGrodeofotf^2%bvtUa5Than4* 



j^-i 




■'24'^*-- 

^lf'Crown-''3'tM^/th^^\ 
,' LongitudtnafWePram^^*-'^toiar 
, Cross Section for Earth Roacf '^'^^' 
adeof4'%c " 



Longitudtn^WePi 

^ ^ — ction fc 

For Roads on a Grade of 4'% or tiore 

Slope in — -fV^^^wj^w" ■ ' "•] ' " ■^""*'||l'**|,^>,///i;/ 
EartttCutH ^' ^'^5/ope /"in/*"'' ^^ ^ 

G 



Fia. 13. — Cross sections for earth roads. 

cuts have been made. The only necessary requirement is that 
it be sufficient to obviate the possibility of endangering the 
stability of the fences. As a rule this space is an unkept weed 
or brush patch on the road, but eventually it will be made use 
of in some manner. Probably on a great many roads it will be 
planted to useful trees and shrubs or be given over to ornamental 
plants and trees. 

GRADES FOR EARTH ROADS 

In discussing the principles of selecting grades for earth roads, 
the fact that the road may be surfaced at some future time must 
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be taken into account. It cannot be foretold what class of hard 
surface will be used in many cases, but usually it is possible to 
determine about the character of the surface from the classes of 
material available. For convenience in discussing the various 
grades, such terms as maximum grade, average grade, and ruling 
grade are often used. These terms have no exact or generally 
accepted meaning, and merely serve to facilitate discussing the 
various conditions encountered. 

Maximum Grade. — The maximum permissible grade is that 
which can be allowed without making it necessary to reduce the 
ordinary size of load hauled over the road. It is well known that 
a team can increase its pulling power for short periods of time 
to two or three times that which it would be expected to exert 
continuously. 

Theoretically, the increased pull required on grades is 20 lb. 
per ton for each per cent, increase in grade, and this has been 
proven by experiment to be true in practice. If, then, a team 
is loaded with the amount it can haul readily on level road, 
having a surface offering a resistance of 100 lb. per ton, and it 
is assumed that the team can for a short time double its pull, it 
would be possible to haul the load up a 5 per cent, grade. For 
earth roads, in good condition, the tractive resistance will be 
about 106 lb. per ton, and if the hauling is done entirely on 
earth roads, the maximum grade could be about 6 per cent, with- 
out necessitating a reduction in the size of the load. If the hill 
is surfaced as with a material offering a tractive resistance of 60 
lb. per ton, the capacity of the team would be increased so that 
the maximum grade could be 8 per cent. As a matter of fact, 
grades of 8 per cent, and 10 per cent, are not infrequently en- 
countered on earth roads, and do not necessitate reducing the 
size of loads hauled. 

If the entire road is to be surfaced at some later time with 
material offering a tractive resistance of 60 lb. per ton, and it 
is assumed as before that the team can double its pulling power 
for short periods of time, then the ideal maximum grade would 
be 3 per cent. 

As a matter of practice, many highway engineers take 6 per 
cent, as the maximum grade to be obtained, permitting steeper 
grades only when topographical conditions necessitate. 

Ruling or Average Grades. — In determining grades on long 
sections of road in rolling country, there will be many hills 
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below the maximum adopted which may easily be reduced. Ob- 
viously it is uneconomical to spend money to reduce a grade on 
one hill from 3 per cent, to 2}^^ per cent, when near it is another 
hill that cannot economically be reduced below 3 per cent. It is 
customary to select some ruling grade for all hills below the maxi- 
mum grade, except, of course, those already below the ruling 
grade selected. There is no rule by which this average grade 
can be determined, but when the maximum is 6 per cent, the 
ruling grade is usually selected at about the grade where erosion 
becomes a factor in the maintenance of the ditches. 

Minimum Grades. — An earth road or any kind of surfaced 
road may have a level profile, the ditches being sloped for drain- 
age. The cross-slope insures drainage for the surface of the 
road. 

Undulating Roads. — When roads are in rolling country, many 
slight grades are encountered, and, as a general rule, no economy 
results from removing or reducing them. Experiments have 
shown that the travel downhill compensates for the travel up- 
hill, so long as the grade is below that at which the vehicle would 
coast. On earth roads, then, if no grade of over 5 per cent, 
exists, the travel downhill will compensate for the travel uphill, 
and the average tractive effort for a round trip will be no greater 
than on a level road. 

Safety Considerations. — Steep grades, sharp curves and knolls 
that obstruct the view ahead should be avoided in the interest 
of safety. There should always be a clear view ahead for at 
least 250 ft. and if a curve exists on a hill, the grade should be 
flattened around the curve if possible so as to permit a quick 
stop in case of emergency. 

Balancing Quantities. — The amount of material removed in 
excavation should all be used in the fills, that is, the grade line 
should "balance." It is well known that most soils removed in 
excavation will occupy less room in embankment after settle- 
ment. The amount of this shrinkage depends upon the kind 
and condition of soil, the method of placing, and the depth pf the 
fill. For fills under 2 ft. in depth, 20 per cent, is about an average 
allowance for shrinkage. For fills over 2 ft. in depth the allow- 
ance may be reduced to 15 per cent. Instances have been 
encountered where the shrinkage amounted to as much as 30 per 
cent, in fills less than 6 ft. deep. 
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CHAPTER IV 

THE CONSTRUCTION AND MAINTENANCE OF 
EARTH ROADS 

GRADE REDUCTION 

When in accordance with the principles of design already 
discussed it becomes desirable to reduce the grade on a section 
of road, certain preliminary work should first be completed. 
If there are weeds, brush or trees on the portion of the road to be 
graded, these should be cut away or grubbed out and the 
resulting d6bris burned. It is especially undesirable to leave 
organic matter under a fill because it will decay and cause unequal 
settlement. It may also cause under-cutting from water that 
works under the fill where it is porous from the decay of organic 
matter. 

If fills are made on side hills where the cross-slope is steeper 
than 4 on 1, provision should be made to insure a bond between 
the new fill and the old ground. If the existing soil is porous 
and the slope does not exceed 3 onl, this can be accomplished 
by plowing a series of furrows about a foot apart parallel to the 
center line of the fill. For dense soils or slopes greater than 3 
on 1, the area to be covered by the fill should be graded to a 
series of horizontal benches about 4 ft. wide. After this prep- 
aration is completed the fill may be placed in a series of horizontal 
layers not over 2 ft. thick. 

When the fill is constructed on a road that has a cross-slope 
flatter than 4 on 1, the new material may be placed without 
special preparation of the site except to remove the vegetable 
matter. For fills of this class it is undoubtedly advantageous 
to place the fill material in layers not exceeding 2 ft. in thick- 
ness. The teams and scrapers will compact the material as they 
travel over it, and the fill that is built up will not settle exces- 
sively. Some engineers require that each layer shall be rolled 
before the succeeding layer is placed, but it is doubtful if there is 
enough benefit obtained from the rolling to compensate for the 
cost. If fills less than about 2 or 3 ft. in height are to be con- 
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Btructed and a hard surface of some kind is to be built 
immediately, it is probably advisable to place the fill in layers of 
6 or 8 in. and roll each thoroughly. This does not apply to earth- 
road building, however. 

In general, it may be said that satisfactory practice for earth 
roads is to permit the fill to be placed without restrictions as to the 
thickness of the layers, and without roUing. Suitable provision 
naust be made in any case for possible shrinkage. 

Side Slope in Cuts. — The side of cuts should be trimmed to 
a slope suitable to the soil. Some soils will stand on a much 
steeper slope than others, and the side slope of the cut should 
be as nearly as possible that at which the soil will stand without 
sliding. For loam, IJ^ on 1 will generally prove satisfactory. 




Fia. 14. — The elevating grader drawn by mules. 

For most of the clays the slope may be 1 on 1, and for some 
peculiar soils, such as loess, the sides of cuts will stand better if 
vertical than if they are on a slope. For the sake of appear- 
ances, the side slopes are neatly hand-trimmed to the slope that 
has been determined upon. 

Side Slcqies for Fills. — Since the fill material is of necessity 
loose when placed, the side slopes will shape themselves to the 
angle of repose of the material in the condition in which it is 
deposited. This slope will invariably flatten out as the fill 
settles, and as the material becomes saturated with water. 
It is good practice to employ a side slope of 2 on 1 for fills, but 
here again some variation is permissible if the soil exhibits special 
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or peculiar characteristics. The side slopes should be neatly 
shaped so as to present a good appearance, and the filling should 
be carried out against head walls and abutments to the final 
slope desired. 

Protection of Slopes. — A considerable amount of maintenance 
work on side slopes is obviated if they are seeded with some sort 
of hardy grass having strong roots. There is some type of 




Fig. 15. — Blade grader outfits for earth road construction. 

grass suitable for this purpose that can be grown successfully in 
each locality, and the species best adapted to the locaHty can be 
ascertained. For the Middle West, Hungarian Brome grass is 
best for slopes facing the north, east or west, but western wheat 
grass is better for slopes facing the south. 

Overhaul. — The price for grading is commonly based on a 
specified length of haul, and if any part of the material is hauled a 
greater distance, the excess haul is known as "overhaul" and is 
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paid for at a higher rate than that for earth which is moved only 
the specified distance or less. The proper length of the '*free 
haul," as it is called, i.e., the length of haul for the contract 
price, has been the subject of considerable discussion, most of 
which has reached no definite conclusion. Undoubtedly overhaul 
provisions are desirable when a part of the fill material or extra 
excavated material must be moved appreciably further than 
the remainder and large portion of the material. When such a 
condition exists, the average haul for the larger portion of the 
excavation can be used as a basis for payment, with an overhaul 
provision to take care of the balance. 




Fig. 16. — The leveler employed for earth road construction. 

If, on the other hand, the excavated material will all move 
substantially the same distance, no matter what that distance 
is, no overhaul provision is necessary. 

It is, therefore, undesirable to fix any free-haul limit for 
general application. If material moves less than 500 ft., there 
would usually be no overhaul provision, and, on the contrary, 
the free-haul distance may be as great as 2,000 ft. 

Shrinkage. — Most earth will, when deposited, finally compact 
into a smaller space than it occupied before being excavated, and 
fills will generally settle slowly for some months after they are 
placed. The amount of shrinkage will depend upon the moisture 
content of the earth during and immediately after it is moved, 
the manner in which it is moved, the depth of the fill, and the 
character of the soil. Shallow fills compact more than deep ones, 
wet soil more than dry, and porous soil compacts more than 
dense soil. If the material is handled in small units, it will shrink 
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less after the fill is completed than if it were handled in large 
units. That is, slip-scraper work will shrink less than work 
handled by a 2-yd. dump car. 




Fig. 17. — Properly constructed and maintained earth roads. 

No reliable general rule for shrinkage can be laid down that 
will fit all conditions, and the shrinkage for moderate or heavy 



Digitized by 



Google 



CONSTRUCTION OF EARTH ROADS 61 

fills is best estimated after an examination of the material to be 
moved. The shrinkage will seldom be less than 10 per cent, 
(although there may be none at all in rare cases) and not often 
more than 30 per cent. For approximate estimates of shrinkage 
15 per cent, may be used for fills over 2 ft. deep, and 20 per cent, 
for fills less than 2 ft. deep. 

Computing Quantities. — Payment for grading is ordinarily 
based on measurement in excavation, the quantities being 
computed by the average end area method. This applies to 
borrow excavation as well as to excavation of roadway. In 
exceptional cases payment is made on a basis of quantities in 
embankments. This is a desirable method where the material 
for filling must be obtained from scattered borrow pits, or from 
borrow pits that are very irregular and, therefore, difficult to 
measure. In determining overhaul, the following method is 
satisfactory, and is believed to be equitable: Determine the 
distance between the center of mass of the material to be 
excavated and the center of mass of the fill. Subtract from this 
the free-haul distance. Multiply the distance in feet thus ob- 
tained by the total quantity of excavation in cubic yards, and 
the result is the cubic yards-feet of overhaul. This can readily 
be reduced to the proper unit for payment. A typical case 
would be where payment for overhaul is to be at the rate of J^ ct. 
per cubic yard for each 100 ft. of overhaul. The cubic yards- 
feet of overhaul would be divided by 100 and multiplied by 
S0.005 to obtain the overhaul allowance. 

Methods of Grading. — Many kinds of equipment are used 
for grade-reduction work in highway construction just as is true 
of any other kind of grading. Each has its particular field of 
usefulness. 

Steam-shovel Excavation. — Where heavy grading is being 
done so that an outfit can be used continuously for a long time 
without frequent costly moves, the steam shovel is economical. 
A standard railroad outfit would be employed for very heavy 
work, and the materials would be handled in dump cars on the 
industrial railway. For lighter work the traction type of shovel 
would be more satisfactory, and the earth would be hauled 
in horse-drawn dump wagons. 

Elevating Grader and Dump Wagons. — If the cuts are rela- 
tively shallow, the elevating grader would be utilized for loading 
the dump wagons. 
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Wheel or Fresno Scrapers. — If the excavation is light and 
oAtfits must move frequently, the wheel or Fresno scraper may 
be used. If the topography is unsuited for the elevating grader, 
the wheel or Fresno scrapers would also be most economical. 

Costs. — The cost of moving earth for a free haul not* exceeding 
500 ft. will vary from 17 cts. to 25 cts. per cubic yard in prairie 
country, and from 20 cts. to 50 cts. per cubic yard in rough 
country with heavy soils, depending, as would be expected, on 
a variety of conditions. 




Fig. 18. — The steam shovel employed for highway construction. 



RESHAPING AND LIGHT GRADE REDUCTION 

Elevating Grader Work. — If a road is designed in accordance 
with the principles already set forth, particularly as regards cross- 
section, the elevating grader can be used to good advantage in 
the construction. 

In general, the work to be done consists in rounding up the 
traveled portions of the road with material obtained from the 
side ditches. The best results will be obtained with this outfit 
in flat country or slightly rolling country where sections a mile 
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or more in length can be constructed at one time, thus obviating 
frequent turning of the outfit. 

Before the grading is started, the portion of the right-of-way 
upon which work is to be done should be cleared of grass, weeds, 
and brush. This may be accomplished by cutting off the growth 
and raking it into piles and burning. When only a small amount 
of growth exists, it is sometimes cut off with the blade grader 
and pushed off the portion of the road upon which work is to be 
done. 

Classes of Road Work for Elevating Grader. — There are the- 
three following classes of roads encountered where the elevating 
grader has proven satisfactory: 

/ 1. Roads practically level where the new grade line is parallel 
I'to the profile on the old road, there being only a few knolls to 
be removed. 

2. Roads on which there are a succession of knolls and conse- 
• quently a succession of cuts and fills, most of which do not 
I exceed about 2 ft. in depth. 
! 3. Roads where extensive grade-reduction work must be done. 

Grader Outfits. — The outfit necessary for roads of class 1 con- 
sists of the elevating grader drawn by six or eight teams or by a 
tractor, a blade grader, a few slips or wheelers, a heavy disc 
harrow, a heavy straight-tooth harrow, and a split-log or plank 
drag. If a roller is also available a better road can be con- 
structed than is possible without it. For roads of class 2, a' 
number of dump wagons are also necessary. 

Construction Methods. — In starting the construction, the 
first cut is taken at the shoulder line, and the material thus re- 
moved is deposited near the shoulder line of the opposite side 
of the road, but in the roadway. 

Stakes are set for the first cut so that the driver can follow them 
conveniently. If the outfit is horse-drawn, the stakes are set 
so that the tongue- of the elevating grader will follow them. If 
the grader is drawn by a tractor, the stakes are set so that the 
front wheel on the steering side will follow them. The exact 
distance of these stakes from the line of the cut will vary some- 
what with the type of elevating grader used and must be 
determined before the stakes are set. 

The first cut is a light one aTid usually one horse of the lead 
team follows this first furrow and thereby guides the grader 
in making the succeeding cut. If the grader is drawn by a 
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tractor, a side hitch is used so that the tractor will travel on 
the "land'' side. 

On roads of class 1, the successive rounds of the elevating grader 
are made without reference to the slight knolls that occur; and the 
material deposited on the roadway on top of the knolls is hauled 
away by slips or wheelers while the elevating grader is com- 
pleting its round. A suitable adjustment of the working forces 
can be made so that the slips or wheelers can keep up with the 
grader. 

On roads of class 2, teams with dump wagons follow the ele- 
vating grader, loading where cuts are to be made and dumping 
the materials in the fills, the elevating grader continuing its 
rounds and depositing directly on the road in the low places. 
Here again a suitable adjustment of working forces must be made 
so that the elevating grader will not have to wait for the wagons. 
It is more economical to construct a mile or more of road at a 
time than it is to turn the elevating grader constantly, as would 
be necessary if each cut were completed by itself. 

As the elevating grader makes successive rounds it gets farther 
away from the center of the road, and, consecjuently, when it 
is at the deepest part of the ditch where the heaviest cutting is 
being done, the earth is deposited in the middle of the road, 
where the greatest filling is necessary to give the crown. 

The material deposited on the roadway will consist of many 
large lumps as well as of sods and fine material. To work this 
material down to a surface that can be traveled, the clods and 
sods must be broken up with a disk harrow until small enough 
to form a satisfactory surface. Often the sods and weeds are 
collected by harrowing with a stifif-tooth harrow and thrown out 
with pitchforks. 

To bring the surface to its final shape a few rounds must be 
made with a blade grader. Then, after the first rain, the surface 
is smoothed with a road drag, and, when partially dry, rolled. 
Constant dragging is necessary during the first year to keep the 
road in shape, while it is becoming compacted by trafl&c. 

Cost Data. — ^The cost of constructing earth roads by this 
method varies from about $100 per mile for class 1 roads, to 
$250 per mile for class 2. As an average of the work done by a 
well-organized outfit, $150 per rtiile may be taken. 

The cost of the elevating grader outfit is from $4,000 to 
$5,000, depending upon its size and the number of accessories 
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used. To secure economical construction requires experienced 
supervision and proper working conditions, but when these are 
had, the use of the elevating grader is one of the most econom- 
ical methods of earth-road construction. In general, it is not 
suitable for any unit smaller than a county, because of the cost 
of the outfit and the mileage of work that must be done yearly 
to make it pay. 

Blade-grader Work. — When the blade grader is used for 
shaping the cross-section, it is necessary to complete all grade- 
reduction work before beginning the shaping. The grade- 
reduction work is commonly performed with the wheel scraper, 
Fresno scraper, or with the elevating grader as described in the 
preceding section. The latter is not common, however, because, 
if the elevating grader is available at all, it is generally employed 
to the exclusion of the blade grader. 

Having brought the road to the adopted profile, the blade 
grader is used to shape the cross-section. The first cut is made 
near the shoulder line and succeeding cuts iarther out in the 
ditch, and the material thus excavated is dragged to the middle 
portion of the road and used to round up the roadway. Two 
graders, hitched together, are sometimes drawn by one tractor, 
thus increasing the speed with which the work can be completed. 

The road is finally smoothed with the drag and is maintained 
by frequent dragging until thoroughly compacted, and later by 
less frequent dragging. 

The cost of work done with the blade grader does not differ 
greatly from the cost of similar work done with the elevating 
grader, but the blade grader is not adapted to as many conditions 
as the elevating grader is. 

The blade-grader outfits, consisting of a tractor and a heavy 
grader, cost from $3,000 to $3,500. 

METHODS OF MAINTENANCE 

The maintenance of the earth road must be carried on through- 
out the year, because, in the very nature of the case, it is a class of 
road that will deteriorate steadily and rapidly otherwise. 

The principal part of the maintenance work will be most 
readily accomplished by means of the split-log or some similar 
form of drag. Fig. 19 shows some satisfactory types of drag. 
In addition, some blade-grader work will be needed and there 
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will be some miscellaneous work such as cleaning out culverts, 
cutting weeds, and general shaping of ditches and the slopes of 
cuts and fills. 

Use of the Drag.' — The successful operation of a drag involves 
two principles, which, when thoroughly understood and in- 
telligently applied, make road working with this implement very 
simple. The first concerns the length and position of the hitch, 
while the second deals with the position of the driver on the 
drag. Each influences the other to a large extent, and suc- 
cessful manipulation of the drag is dependent upon an under- 
standing of both of them. 

For ordinary purposes the clevis should be fastened far enough 
toward the blade end of the chain to force the unloaded drag to 
follow the team at an angle of 45°. This will cause the earth to 
move along the face of the drag smoothly and will give com- 
paratively light draft to the team, provided the driver rides in 
the line of draft. Sometimes, however, conditions are met which 
require special treatment, and in a rolling country such conditions 
are not infrequent. Often a flat place several rods in length, or 
a seepy spot, needs special attention. 

The distance from the drag at which the team is hitched 
affects the depth of the cutting. Shortening the chain tends to 
lift the front slab from the ground; a longer hitch causes the 
blade to cut more deeply. The length of hitch may be regulated 
by lengthening and shortening the chain at the end which runs 
through the hole in the blade end of the drag. 

If smajl weeds are to be cut or a furrow of earth is to be moved, 
the doubletree should be attached rather close to the ditch end 
of the drag. The drag will now move nearly ditch end foremost, 
and the driver should stand with one foot on the extreme forward 
end of the front slab. This will swing the drag back to the 
proper angle and will cause the blade to plow. This hitch re- 
quires slow and careful driving in order to prevent the drag from 
tipping forward. If the blade should plow too deeply, as it 
may do in a wet spot, the driver should shift his weight toward 
the back slab. 

If straw and weeds clog the blade, they can usually be removed 
if the driver shifts his weight to a point as far as possible from 
the ditch or blade end. Similarly, if he steps quickly away 

^ Abstract from Bullelin No. 597, U. S. Department of Agriculture. 

Digitized by VjOOQ IC 



CONSTRUCTION OF EARTH ROADS 67 

from the ditch end, the load of earth may be dropped into a low 
place or mudhole. 

Usually two horses are enough to pull a drag over an ordinary 
earth road. When four horses are used, they should be hitched 
to the drag by means of a four-horse evener. The team should 
be driven with one horse on either side of the right-hand wheel 
track or rut, the full length of the portion to be dragged, and the 
return made over the other half of the roadway. 

The object of such treatment is to move the earth toward the 
center of the roadway and to raise it gradually above the surface 
level. While this is being accomplished, all mudholes and ruts 
will be filled into which traffic will pack the fresh earth. 

When to Use a Drag. — ^The drag does the best work when the 
soil is moist, but not sticky. The earth then moves freely along 
the faces of the slabs. If the roadway ^is very badly rutted and 
full of holes, it would be well to use the drag once, when the 
ground is slushy. This treatment is particularly applicable 
before a cold spell in winter when it is possible to have a roadway 
freeze, smooth. 

A smooth road surface is secured by this method. Clay, 
when mixed with water and thoroughly worked, becomes re- 
markably tough and impervious to water. If compacted in this 
condition it becomes extremely hard. 

Another valuable result of dragging is the reduction of dust, for 
the particles of clay cohere so tenaciously that there is but little 
wear when the surface is smooth. Dust on an earth road is 
due to the breaking up under traffic of the frayed and upturned 
edges or ruts and hoof prints. If the surface is smoothed after 
each rain and the road dries hard and even, no edges are exposed 
to crushing and the only dust which forms is that due to actual 
wear of the road surface. 

There are so many influences at work and conditions are so 
varied in different localities that it is quite impossible to lay 
down a general rule for the number of treatments needed to keep 
a road in good condition. A tough clay or a stiff sandy clay 
will resist the action of wheels and hoofs for a longer period than 
a loam, other things being equal. Certain sections of a road- 
way will require more attention than others because of steep 
grades, exposure to hillside wash, etc. The best guide in meet- 
ing these conditions is the knowledge and experience gained while 
dragging the roadway. 
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There is one condition, however, in which special treatment 
should be given to a road. Clay hills under persistent dragging 
frequently become too high in the center. To correct this, it is 
best to drag the earth toward the center of the road twice and 
away from it once. 

Use of a Drag on Rocky or Gravelly Roads. — In soils full of 
loose stones, or even small boulders, the drag has done good 
service. The loose stones are drawn into a windrow down the 
center of the road while the earth is deposited around the boulders 
in such a way that the surface is leveled. The loose stones in 
the center of the road should, of course, be removed. Where 
there is a large proportion of small stones or gravel, the drag 
will keep down the inequalities in the surface. 

General Maintenance Work. — Even when the drag is used 
properly the road will gradually become too flat and the ditches 
will fill up with material carried off the roadway by storm 
water. When this condition reaches the stage where it becomes 
a menace to the drainage, the blade grader is used to draw in the 
material from the ditch and restore the crown to the road. 

The earth and weeds that accumulate at the ends of culverts 
must be removed periodically, and the weeds and grass along 
the fences must be cut once or twice a year. 

Drainage channels and tile will require occasional attention 
to keep them in good working condition. 

Cost of Earth-road Maintenance. — ^Little data bearing on the 
cost of earth-road maintenance has been published, but from 
that which is available, it is believed that the cost of adequate 
earth-road maintenance is from $30 to $50 per mile per year. 

MACHINERY USED FOR EARTH-ROAD WORK 

Picks, Mattocks. — These tools are used for grubbing, dressing 
up earth work, and for similar familiar purposes. They are 
used so commonly and are so well known that no comment is 
necessary. 

ShovelSi Spades. — For moving loose earth or slightly tramped 
material, the ordinary No. 2 shovel is commonly used. It is 
not an economical tool for digging hard earth, and either the 
ordinary flat spade or the solid back tile spade should be used 
for that purpose. 

For handling broken stone, sand, gravel, and similar mate- 



Digitized by 



Google 



CONSTRUCTION OF EARTH ROADS 59 

rials, the No. 1 ore shovel is used. It is slightly larger than 
the No. 2 shovel, and turns up a little more 'at the sides and does 
not spill loose material as readily as does the ordinary No. 2 
shovel. Sometimes a small scoop shovel is used for handUng 
sand and gravel, and it is satisfactory if the material is loosely 
piled and is on a good surface for shoveling. 

Plows. — The plow used in highway construction is subjected 
to very severe service and must be strongly made. It should 
have a long iron-shod beam with a shoe and the width should 
not. exceed 10 in. It should be strong enough to stand up when 
drawn by a tractor. 

Rooter Plows. — If old gravel roads or roads containing stony 
material or hard-baked earth are to be loosened, the rooter plow 
is the most suitable. It is heavy and often has a cast beam. It 
has a point, sharpened on both ends, for breaking the soil, and can 
be reversed or the working length adjusted. 

Harrows. — For breaking up the sods and large lumps of soil 
after a road has been graded, a disc harrow heavily loaded is 
most commonly used, but a stiflF-tooth iron harrow may be satis- 
factory if the soil is not too throughly dried out. 

If the harrow is to be used for crushed stone or gravel, then a 
stiflF-tooth harrow, having a weight of 10 to 15 lb. per tooth, is 
best. It should be strongly built and not so large as to require 
miore than one team. A harrow about 4 ft. square with a corner 
hitch is well adapted for this work. 

Slip Scrapers. — Slip scrapers are suitable for moving rough 
materials, especially earth, if the haul does not exceed about 
100 ft. They are well suited to small work since they require 
no loader other than the driver, and no dumper. The slip scraper 
may be used in connection with an inclined chute for loading 
crushed stone or gravel from a storage pile into wagons. 

Fresno Scrapers. — The Fresno scraper is used widely in the 
Pacific Coast States, and, to a less degree, elsewhere for the 
same purposes as the slip scraper. It is more efficient than the 
slip scraper, and is suitable for hauls up to about 500 ft. 

Wheel Scrapers. — The wheel scraper is used for general earth- 
moving work where the haul is 200 ft. or more, but is not efficient 
if the haul exceeds about 1,000 ft. It is made in several sizes 
ranging in capacity from about 5 cu. ft. to 16 cu. ft. The larger 
size is preferable on heavy work, as a "snap" team must be em- 
ployed in loading in any case. A loader and a dumper must 
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always be employed and usually the material to be moved must 
be loosened with a plow before it can be loaded. The common 
practice is to plow two furrows on one side of the cut, then wheel 
them out while two furrows are being plowed at another 
place in the cut. It generally requires one wheeler to each 100 
ft. of haul to keep a crew in continued operation. 

Road Graders. — The road grader is the most commonly used 
and best-known machine used for general highway construction 
and needs no description. The later models have many devices 
for convenience in adjusting the cutting blade for various kinds 
of work, and most of them can be steered by the operator so that 
they are not entirely dependent upon the accuracy with Which the 
tractor hauling them is steered. It should be noted that these 
machines move earth by sliding it along the surface of the 
road, and it is, therefore, better adapted for light or medium work 
than for construction requiring large amounts of material to be 
moved. 

Elevating Graders. — The elevating grader is so arranged that 
a plow loosens the soil and deposits it upon a moving apron which 
in turn deposits it in a wagon or upon the road surface as de- 
sired. The elevating grader is used widely in grade reduction 
work for loading the dump wagons: It is also used in earth road 
construction for crowning up the middle part of the road and for 
general earth-road construction, depending upon size and kind. 

Levelers. — In recent years there has been developed a new 
type of machine designed to perform the work of a light grader 
and road drag at one operation. In brief, the leveler consists of 
a truck to which is suspended a pair of long blades which form 
a V lying on the road with open end to the front. The width 
covered at one trip is often as much as 30 ft. and the action of 
the machine is to draw a little material from the sides of the 
road to the middle, smoothing out all depressions as it does so. 
The machine is well adapted for the purpose, but, lip to this time, 
it has not been built with blades that can be adjusted to the 
curved cross-section usually specified for earth roads. It also 
has a tendency to leave a ridge of loose material in the middle 
of the road. 

Maney Grader. — The Maney grader consists of a gear similar 
to a dump-wagon gear upon which is mounted a scraper very 
much like that used on wheelers, and having a capacity of about 
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1 cu. yd. It is used for the same kinds of work as the wheel 
scraper. 

Dump Wagons. — A great many types of dump-bottom wagons 
are manufactured, and these are used for handling all sorts of 
road materials. They are very satisfactory for hauling earth 
on grade-reduction work if the haul exceeds about 1,000 ft., and 
are also used in connection with the elevating grader on earth- 
road construction. They may be had in capacities from 1 cu. 
yd. to 5 cu. yd. as desired, but the l}^- or 2-yd. sizes are best 
adapted for highway construction. 

This type of wagon is commonly used for hauling broken stone, 
sand, gravel, and other similar surfacing materials. 




(5) SpUtLoirorKinaf'Drair (c) Lap Draa^on Smoother 

Fia. 19. — Types of road drag. 



Road Drags. — The first drags used were the split-log type de- 
veloped and made a factor in road maintenance by Mr. D. Ward 
King. This type of drag is variously constructed, but, except 
in details, is always much the same. It consists of the two 
halves of a log about 10 in. in diameter, held about 2 ft. apart 
by suitable cross-pieces and is provided with a chain for the hitch. 
The length is from 6 to 9 ft. 

The plank drag is similar in form to the split-log drag except 
that 3 by 12-in. plank are used instead of the halves of logs. It 
is recommended that the front log or plank be shod with a metal 
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strip for at least half its length, the metal strip extendmg from 
the end of the log that is run foremost. 

The lapped-plank drag consists of three or four 2-in. planks 
12 in. wide nailed together with the edges overlapping. This 
kind of drag acts more as a smoother than as a drag, but is very 
satisfactory for clay soils. 
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Fig. 20. — The Minnesota road planer. 

Many steel drags are now offered, and they are built in the 
same general way as the plank drag, except that all parts are of 
metal. Most of them are constructed so that the blades can be 
tilted to any desired angle. 

A new type of drag known as the Minnesota road planer has 
been devised by Mr. Geo. W. CoUey , State Engineer of Minnesota, 
which has features that give promise of great usefulness for the 
planer. It is shown in Fig. 20. 
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CHAPTER V 

TESTING HOH-BITUMmOUS ROAD MATERIALS 

L MATSRIALS FOR MACADAM ROADS 

The stone or gravel used for a macadam road is subjected to 
certain well-understood destructive agencies. Suitable empirical 
tests have been devised for determining which materials will best 
resist these agencies. The results of these tests are of value 
principally because they enable the road builder to compare 
materials he expects to use with materials that have proven 
satisfactory for similar conditions. This is, of course, the 
chief value of any test. 

Hardness.^ — The surface of a macadam road is subjected to 
the grinding action of steel tires, which tends to wear away the 
stone. The hardness test is designed to measure the resistance 
offered by a material to this action by measuring the amount 
that a sample will wear away under conditions that can readily 
be duplicated. 

The machine used for the test is known as the Dorry hardness 
machine. It consists of a cast-iron disc about 30 in. in outside 
diameter and 4 in. broad which revolves in a horizontal plane. 
The specimen is clamped in a cast-iron clip that fits loosely in a 
sleeve so that the entire weight of clip and specimen serves to 
press the specimen against the face of the disc. The specimen is 
a cylinder 25 mm. in diameter, cut from the rock by means of a 
diamond core drill. The weight of specimen and clip at the 
beginning of the test is 1,250 grams. The abrasive is quartz 
sand between 30 and 40 mesh which is fed onto the disc from 
funnels placed just ahead of the specimen. 

Two cylindrical test pieces are cut, dried and weighed. They 
are placed in the machine and the disc rotated for 1,000 revo- 
lutions, after which they are again weighed. The specimens 
are replaced in the machine with the other end next the disc 
and the grinding continued for another 1,000 revolutions. The 
specimens are again weighed and the average loss determined 

* Indicates that the method has been adopted, or proposed for adoption, 
by the American Society for Testing Material. — Author. 
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for the four faces that have been abraded. The hardness is de- 
termined by the following formula, which is purely empirical: 

Hardness = 20 - }iW 

where W is the average loss in grams per thousand revolutions. 
The Dorry test was devised years ago by the French School of 
Bridges and Roads, substantially in the form in which it is used 
today. 

Toughness.^ — The surface of a macadam is subjected to a 
constant pounding from horses' hoofs and from the jar of vehicles. 
The road stone must possess a sufficient degree of toughness to 
enable it to withstand the impact of traffic. To determine the 
degree of toughness of a rock, a sample is subjected to a series 
of blows from a machine similar in operation to a pile driver. 

A core 25 mm. in diameter is cut from the sample to be tested 
and is cut to a length of 25 mm. by means of a diamond saw. 
The ends are carefully squared and smoothed on a grinding lap. 

The Page impact machine is used for breaking the cores. This 
machine has a base weighing about 50 kg. upon which the core is 
held by suitable clips. A plunger of 1 kg. weight is placed on top 
of the specimen, the end of the plunger being spherical and hard- 
tempered. A hammer weighing 2 kg. falls on the upper end of 
the plunger, delivering a sharp blow to the core through the 
medium of the plunger. For the first blow the hammer falls 
from a height of 1 cm. and for each succeeding blow the height 
is increased 1 cm. The number of blows required to fracture 
the core is taken as a measure of the toughness. 

Cementing Value. — The dust from most rocks will cement 
together when wet. This cementing action is as definite as that 
of Portland cement, bu^ the resulting bond is not nearly as 
strong. Macadam roads are bonded by utilizing the cementing 
action of the stone dust, but if the larger stones are to be rea- 
sonably well cemented together the dust must possess fairly good 
cementing properties. 

In order to measure the cementing value of a rock, briquettes 
are made from the dust and broken under standard conditions. 

Five hundred grams of the stone to be tested are broken to 
pass a 3^-in. screen and placed in a ball mill along with 90 c.c. 
of water. Two iron balls each weighing 20 lb. are used for the 
grinding. The grinding is continued for 2}^ hr. with the mill 

* See footnote, page 63. 
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running at the rate of 2,000 revolutions per hour. This is 
sufficient time to grind the stone and water into a stiff paste. 

The paste is moulded into briquettes 25 mm. in diameter and 
25 mm. long by means of a hydraulic press that subjects the 
briquettes to a pressure of 132 kg. per square centimeter, which 
pressure is maintained for only an instant. 

The briquettes are dried in air for 20 hr. and then for 4 hr. 
in an oven which is maintained at a temperature of 200°F. 
The briquettes are cooled in a desiccator for about 20 min. and 
then broken. 

The machine for breaking the briquettes consists of an anvil 
upon which the specimen is placed, a plunger resting upon the 
specimen and a hammer weighing 1 kg. which is arranged so as 
to fall 1 cm. at each blow. Attached to the plunger is a light 
steel lever at the end of which is a brass marker that can be 
adjusted so as to come into contact with a sheet of silicated 
paper. The recoil of the plunger due to the resilience of the bri- 
quette causes the marker to make a- short vertical line on the 
paper up until the point of failure of the specimen. The silicated 
paper is wound on a drum that is turned slightly after each blow. 
The number of blows up to the time when the specimen loses its 
resilience is a measure of the cementing value. The average 
number of blows for five briquettes is the cementing value of the 
sample. 

Abrasion.^— It is evident that the grinding of steel tires and 
the pounding of hoofs and of wheels are inseparable and a test 
devised by the French School of Bridges and Roads is designed 
to show the degree to which a rock will resist combined impact 
and abrasion. The Deval abrasion machine is used for this 
test, and consists of one or more units. Each unit consists of a 
cast-iron cylinder, 20 cm. inside diameter and 34 cm. deep 
inside. The cyUnders are mounted at an angle of 30° with the 
axis of revolution. As the cylinder revolves the charge of stone 
inside is thrown from one end of the cylinder to the other, the 
pieces rubbing together and being pounded against the sides 
and ends of the cylinder and thus being* subjected to both 
impact and abrasion. 

The charge consists of pieces of rock broken to as nearly 
uniform size as possible and the test sample should be as nearly 
50 pieces as possible. The charge must weigh within 10 grams of 

*See footnote, page 63. 
5 
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5 kg. The sample is washed and dried and then weighed and 
placed in one of the cylinders of the Deval machine. The 
machine is then run for 10,000 revolutions at a rate of between 
30 and 33 revolutions per minute. The charge is then removed 
and all pieces that are retained on a 16-mesh screen are saved. 
These are washed carefully, dried and weighed. The results 
may be expressed in terms of per cent, of wear which is deter- 
mined as follows: 

_, . r ' grams lost during test 

Per cent, of wear = ^-t-t — ^ — . . , p 

grams weight of origmal sample 

The results may also be expressed in terms of the French co- 
efficient of wear as follows: 

20 400 
French coefficient of wear = 20 X ^ = -ttt 

where W = grams lost per kilogram of original sample. 

II. MATERIALS FOR SHEET AND BLOCK PAVEMENTS 

Apparent Specific Gravity of Homogeneous Coarse Aggre- 
gates.'"^ — The apparent specific gravity shall be determined in 
the following manner: 

A properly selected sample which will pass a 2.54-cm. (1-in.) 
circular opening and which will not pass a 1.27-cm. (3^-in.) 
circular opening, and approximately cubical or spherical in shape, 
shall be dried to constant weight at a temperature between 100° 
and lire. (212° and 230°F.). 

The dried sample shall be suspended in air by a fine wire or 
thread from a scale or balance and weighed in air to 0.01 gram, 
which weight shall be recorded as weight (a). 

It shall then be immersed, for not less than 10 min., in clear 
water having a temperature between 15° and 25°C. (60° and 
77°F.) until no air bubbles appear on the surface of the sample. 

After all air bubbles shall have be^ removed from the sur- 
face and after the scales have been balanced, the sample shall be 
allowed to remain immersed for 1 min. and, if any change in 
weight takes place, the sample shall remain in water until the 
balance remains constant within 0.01 gram for 1 min. This 
weight shall be recorded as weight (6). 

After weight (6) has been obtained, the sample shall be re- 

*See footnote, page 63. 

* Attention is called to the distinction between apparent specific gravity 
and actual specific gravity. Apparent specific gravity includes the voids 
in the specimen and is therefore sJways less than, or equal to, never greater 
than, the actual specific gravity of a material. 
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moved immediately from the water, the surface water shall be 
wiped off with a towel or filter paper, and the wet sample shall 
be promptly weighed in air. This shall be recorded as weight (c). 
The apparent specific gravity of the sample shall be calculated 
by dividing the weight of the dry specimen (wt. a) by the dif- 
ference between the weights of the saturated specimen in air 
(wt. c) and in water (wt. h) as follows: 

Apparent specific gravity = ^^ ^^^ ^ ^^ ^^y 

For sand or for aggregates consisting of sand and cement 
or rock dust the Jackson method of determining specific gravity 
is used. It is as follows: 

Weigh out accurately to the tenths' place of decimals 50 grams 
of the dry sample of the material. Then fill the bulb and burette 
of the Jackson apparatus with kerosene, leaving just space enough 
to take the temperature by introducing a thermometer through 
the^eck. Remove the thermometer and add suflEicient kerosene 
to fill exactly to the mark on the neck, drawing oflf any excess 
by means of the burette. Run into the unstoppered Erlen- 
meyer flask of the apparatus about one-half of the kerosene in 
the bulb. Then pour in slowly the 50 grams of material and 
revolve to remove air bubbles. Run in more kerosene until any 
adhering dust is carefully washed from the neck of the flask, and 
the kerosene is just below the ground glass. Place the hollow 
ground-glass stopper in position, and turn it to fit tightly. Run in 
kerosene exactly to the 200-c.c. graduation on the neck, making 
sure that no air bubbles remain in the flask. Read the specific 
gravity from the graduation on the burette and then the tem- 
perature of the oil in the flask, noting the difference between the 
temperature of the oil in the bulb before the determination and 
the temperature of the oil in the flask after the determination. 

Corrections for temperature changes during the determination 
are made in accordance with Tables 3 and 4 which have been 
compiled for general application. For exact determinations a 
table should be worked out experimentally for the apparatus 
used. 

Absorption.^ — If a rock absorbs an appreciable percentage of 
water, it will slowly disintegrate if subjected to freezing. In 
order to determine the suitability of a rock where this condition 

* See footnote, page 63. 
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is encountered the amount of water it will absorb per cubic 
foot is determined by the following method. Two pieces are 
used to facilitate rapid weighing in the final test. 

Table 3. — Correction in Specific Geavity in Various Portions of 

THE Graduated Scale Due to Change in Temperature, 

Cbntigrade, During the Determination 

Read the temperature in the bulb before the determination and of the 
oil in the flask after the determination. Add the correction if the tempera- 
ture of the oil increases, and subtract it if it decreases. 



Change 
in tem- 
perature 
Centi- 
grade 


2.50 

to 

2.00 


2.60 

to 

2.70 


2.70 

to 

2.80 


2.80 

to 

2.90 


2.90 

to 

3.00 


3.00 

to 

3.10 


3.10 

to 

3.20 


3.20 

to 

3.30 


3.30 

to 

3.40 


3.40 

to 

3.50 


0.2^ 


0.00 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.4*> 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.02 


0.02 


0.6° 


0.01 


0.02 


0.02 


0.02 


0.02 


0.02 


0.02 


0.02 


0.02 


0.02 


0.8'' 


0.02 


0.02 


0.02 


0.02 


0.02 


0.03 


0.03 


0.03 


0.03 


0.03 


1.0*^ 


0.02 


0.03 


0.03 


0.03 


0.03 


0.03 


0.03 


0.04 


0.04 


0.04 


1.2" 


0.03 


0.03 


0.03 


0.03 


0.04 


0.04 


0.04 


0.04 


0.05 


0.05 


1.4** 


0.03 


0.04 


0.04 


0.04 


0.04 


0.05 


0.05 


0.05 


0.06 


0.06 


1.6° 


0.04 


0.04 


0.04 


0.05 


0.05 


0.05 


0.05 


0.06 


0.06 


0.07 


1.8° 


0.04 


0.05 


0.05 


0.05 


0.06 


0.06 


0.06 


0.06 


0.07 


0.07 


2.0° 


0.05 


0.05 


0.05 


0.06 


0.06 


0.06 


0.07 


0.07 


0.08 


0,08 


2,2° 


0.05 


0.06 


0.06 


0.06 


0.07 


0.07 


0.08 


0.08 


0.09 


0.09 


2.4° 


0.06 


0.06 


0.06 


0.07 


0.07 


0.08 


0.08 


0.09 


0.10 


0.10 


2.6° 


0.06 


0.07 


0.07 


0.07 


0.08 


0.08 


0.09 


0.09 


0.10 


0.11 


2.8° 


0.07 


0.07 


0.08 


0.08 


0.09 


0.09 


0.10 


0.10 


0.11 


0.12 


3.0° 


0.07 


0.08 


0.08 


0.09 


0.09 


0.10 


0.10 


0.11 


0.12 


0.12 


3.2° 


0.07 


0.08 


0.09 


0.09 


0.10 


0.10 


0.11 


0.12 


0.13 


0.13 


3.4° 


0.08 


0.09 


0.09 


0.10 


0.10 


0.11 


0.12 


0.12 


0.13 


0.14 


3.6° 


0.08 


0.09 


0.10 


0.10 


0.11 


0.12 


0.12 


0.13 


0.14 


0.15 


3.8° 


0.09 


0.10 


0.10 


0.11 


0.12 


0.12 


0.13 


0.14 


0.15 


0.16 


4.0° 


0.09 


0.10 


0.11 


0.12 


0.12 


0.13 


0.14 


0.14 


0.16 


0.17 


4.2° 


0.10 


0.11 


0.11 


0.12 


0.13 


0.14 


0.14 


0.15 


0.17 


0.17 


4.4° 


0.10 


0.11 


0.12 


0.13 


0.13 


0.14 


0.15 


0.16 


0.17 


0.18 


4.6° 


0.11 


0.12 


0.12 


0.13 


0.14 


0.15 


0.16 


0.17 


0.18 


0.19 


4.8° 


0.11 


0.12 


0.13 


0.14 


0.15 


0.16 


0.16 


0.17 


0.19 


0.20 


5.0° 


0.12 


0.13 


0.14 


0.14 


0.15 


0.16 


0.17 


0.18 


0.20 


0.21 



First, a sample weighing between 29 and 31 grams and ap- 
proximately cubical in shape shall be dried in a closed oven for 
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1 hr. at a temperature of 110°C. (230°F.) and then cooled in a 
desiccator for 1 hr. Second, the' sample shall be rapidly weighed 
in air. Third, trial weighings in air and in water of another 
sample of approximately the same size shall be made in order 
to determine the approximate loss in weight on immersion. 
Fourth, after the balances shall have been set at the calculated 
weight, the first sample shall be weighed as quickly as possible 
in distilled water having a temperature of 25°C. (77°F.). Fifth, 
allow the sample to remain 48 hr. in distilled water maintained 
as nearly as practicable at 25°C. (77°F.) at the termination of 
which time bring the water to exactly this temperature and weigh 

Table 4. — Correction in Specific Gravity in Various Portions of 
a HE Grauatbd Scale Due to Change in Temperature, Fah- 
renheit, During the Determination 

Head the temperature of the oil in the bulb before the determination 
and of the oil in the flask after the determination. Add the correction if 
the temperature of the oil increases, and subtract if it decreases. 



Change 
in tem- 
perature 
Fahren- 
heit 


2.50 

to 

2.60 


2.60 

to 

2.70 


2.70 

to 

2.80 


2.80 

to. 

2.90 


2.90 

to 

3.00 


3.00 

to 

3.10 


3.10 

to 

3.20 


3.20 

to 

3.30 


3.30 

to 

3.40 


3.40 

to 

3.50 


0.6^ 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


0.01 


1.0* 


0.01 


0.01 


0.02 


0.02 


0.02 


0.02 


0.02 


0.02 


0.02 


0.02 


1.6** 


0.02 


0.02 


0.02 


0.02 


0.03 


0.03 


0.03 


0.03 


0.03 


0.03 


2.0*' 


0.03 


0.03 


0.03 


0.03 


0.03 


0.04 


0.04 


0.04 


0.04 


0.05 


2.5*' 


0.03 


0.04 


0.04 


0.04 


0.04 


0.05 


0.05 


0.05 


0.06 


0.06 


3.0* 


0.04 


0.04 


0.05 


0.05 


0.05 


0.05 


0.06 


0.06 


0.07 


0.07 


3.5" 


0.05 


0.05 


0.05 


0.06 


0.06 


0.06 


0.07 


0.07 


0.08 


0.08 


4.0** 


0.05 


0.06 


0.06 


0.06 


0.07 


0.07 


0.08 


0.08 


0.09 


0.09 


4.5** 


0.06 


0.06 


0.07 


0.07 


0.08 


0.08 


0.09 


0.09 


0.10 


0.10 


5.0** 


0.07 


0.07 


0.08 


0.08 


0.09 


0.09 


0.10 


0.10 


0.11 


0.12 


5.5** 


0.07 


. 0.08 


0.08 


0.09 


0.09 


0.10 


0.10 


0.11 


0.12 


0.13 


6.0** 


0.08 


0.08 


0.09 


0.10 


0.10 


0.11 


0.11 


0.12 


0.13 


0.14 


6.5** 


0.08 


0.09 


0.10 


0.10 


0.11 


0.12 


0.12 


0.13 


0.14 


0.15 


7.0** 


0.09 


0.10 


0.11 


0.11 


0.12 


0.13 


0.13 


0.14 


0.15 


0.16 


7.5** 


0.10 


0.11 


0.11 


0.12 


0.13 


0.14 


0.14 


0.15 


0.17 


0.17 


S-O** 


0.10 


0.11 


0.12 


0.13 


0.14 


0.14 


0.15 


0.16 


0.18 


0.18 


8.5** 


0.11 


0.12 


0.13 


0.14 


0.14 


0.15 


0.16 


0.17 


0.19 


0.20 


9.0** 


0.12 


0.13 


0.14 


0.14 


0.15 


0.16 


0.17 


0.18 


0.20 


0.21 


9.5" 


0.12 


0.13 


0.14 


0.15 


0.16 


0.17 


0.18 


0.19 


0.21 


0.22 


10.0** 


0.13 


0.14 


0.15 


0.16 


0.17 


0.18 


0.19 


0.20 


0.22 


0.23 
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the sample while immersed in it. Sixth, the number of pounds 

of water absorbed per cubic foot' of the sample shall be calculated 

by the following formula. 

Wi — Wi 
Pounds of water absorbed per cubic foot = yrr _ ^r X 62.24 

where W = weight in grams of sample in air, 

W\ = weight in grams of sample in water just after 

immersion, 
Wi = weight in grams of sample in water after 48 hr. 
immersion, 
62.24 = weight in pounds of a cubic foot of distilled water 
having a temperature of 25°C. (TT^'F.). 

Voids. — In proportioning aggregates for concrete road sur- 
faces, and in proportioning the mineral aggregate for various 
types of bituminous surfaces, it is desirable to know the per- 
centages of voids in the aggregate. For coarse aggregates or 
those containing stones above 3^ in. in size, the Schuette cone 
method is employed. To use this method the specific gravity 
must be determined by one of the methods already described. 
The Schuette cone method of determining voids is as follows:^ 

The Schuette cone is a truncated cone made of No. 18 B. & 
S. gage galvanized steel with calked seams and having the 
following dimensions: Overall diameter of bottom, 25.4 cm. 
(10 in.) ; overall height 25.4 cm. (10 in.) ; inside diameter of open- 
ing, 7.6 cm. (3 in.). 

The aggregate is thoroughly mixed by rolling on paper and 
placed in the cone, segregation being avoided. The aggregate 
is then compacted in the cone by oscillation on the edge of the 
cone while it is resting on a wooden floor, wooden box or block 
of wood. Cotton waste is pressed against the surface of the 
aggregate to prevent segregation during oscillation. As the 
material settles in the cone, aggregate is added until the cone is 
full of thoroughly compacted aggregate, which process will re- 
quire from 300 to 500 oscillations. Then weigh the cone filled 
with aggregate; weigh the cone empty; weigh the cone full of 
clean water. The percentage of voids in the aggregate is 
calculated by the following formula: 

f C ^ A ] 

Percentage of voids = U — 7 d __ a\ d \ ^ 

in which A = the weight of the cone in grams; B — the weight 
in grams of the cone filled with water; C = the weight in grams 
^ See footnote page 63. 
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TESTING NON-BITUMINOUS ROAD MATERIALS 71. 

of the cone filled with compacted aggregate; D = the specific 
gravity of the aggregate. 

For determining the voids in sand or other fine mineral 
aggregate the following method is satisfactory. 

First determine the specific gravity of the aggregate by means 
of the Jackson apparatus. Weigh not less than 250 grams of 
the mixture and then compact in a glass graduate by gently 
tapping the graduate on a table top until the volume of the 
mixture cannot be decreased. Read the volume in c.c. 

Percentage of ^ j ^ weight of sample | ^^ 

voids ^ volume of sample X sp. gr. of sample J 

If the voids are to be determined in material }4 in. in size and 
larger, the pouring method can be used for approximate 
determinations which are accurate enough for many purposes. A 
measured quantity of the aggegate is packed in a vessel and water 
is added until the voids are filled. The quantity of water 
necessary is the measure of the volume of voids. 

Sieve Analysis. — The sieve analysis is used as a means of deter- 
mining the grading of mixtures of mineral aggregates used in' 
paving construction. For ordinary analysis of concrete materials 
the familiar methods employed for sand analysis are commonly 
used. It is convenient to select a set of screens of such sizes that 
the area of the opening per mesh doubles for each successive 
sieve. A set having the following sizes of openings is made 
by the W. S. Tyler Co., Cleveland, Ohio, and is very satisfactory 
for this purpose: 

Table 5. — Showing Size of Openings in Sieves of Logarithmic Screen 

Scale 

Meshes per Size of openings 

inch in inches 

200 0.0029 

150 0.0041 

100 0.0058 

e5 0.0082 

48 0.0116 

35 0.0164 

28 0.0232 

20 0.0328 

14 0.0460 

10 0.0650 

8 •, 0.0930 

6 0.1310 

4 0.1850 

3 0.2630 
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The result of the screen analysis may be used in tabular form, 
but it is more often platted as the sieve-analysis curve. 

The grading of the mineral aggregates for sheet asphalt and 
asphaltic concrete pavements is examined by means of the sieve 
analysis. For this purpose the following sieves have been adopted 
as standard by the American Society for Testing Materials: 

Table 6. — Showing Standard Sizes op Sieves por Road Materials 

Testing 

Moshes per Diameter of wire, 

linear inch inches 

200 0.00235 

100 0.00450 

80 0.00575 

50 0.00900 

40 0.01025 

30 0.01375 

20 0.01650 

10 0.02700 

The results of the sieve analysis on paving mixtures are 
usually recorded in tabular form, but it is often convenient to use 




^ jOI jiz jOY J04 JOS j06 ^7 \o'd JO's JO .// ./> J^' Jt " Jlf ,S Jf Ji 
S/ze of opening tn inches 

Fig. 21. 

the sieve-analysis curve, especially when combining two or more 
sands to secure a desired mixture. To illustrate this method, 
let Fig. 21 represent the sieve-analysis curves for two sands B 
and C, and l«t A represent the sieve-analysis curve for the 
desired mixture. The problem is to determine what mixtures 
of sands B and C will come most nearly to the grading of curve A. 
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TESTING NON-BITUMINOUS ROAD MATERIALS 73 

It is seen that sand C includes 36 per cent, of material larger, 
than 10-mesh. This would be screened out at the paving plant 
and rejected. The first step is to determine the grading of sand C 
after the oversize has been rejected. . Since 72 per cent, of the 
sand passes the 10-mesh sieve, it is only necessary to determine 
the percentages of the various sizes passing when 72 per cent, 
becomes 100 per cent., which is done by dividing the per cent, 
passing each sieve by 0.72. The result is shown by curve D. 
The next step is best illustrated by the following table of com- 
putations showing the amount of each size of sand necessary to 
produce the mixture desired: 

Sise of 



r cent, of sand 
B to use 


C to UM 


75 


25 


68 


32 


63 


37 


60 


60 


32 


68 


20 


80 


6)308 
51H 


6)292 
48?^ 



20 
30 
40 
60 
80 
100 



The combination of sands B and C that will produce a sand 
most nearly like A that can be made with them is, therefore, the 
one in which 52 per cent, sand B and 48 per cent, sand C is 
mixed. Assume that it is desired to produce 1,000 grams of 
sand A to check the mixture and the quantity of each size that 
will be obtained is shown in the following table: 



Sixe of sieve 


Sand B 
grams 


Sand C 
grams 


Resulting 
total grams 


Mixture, per 
cent, pass 


10 to 20 


0.0 


182.0 


182 


81.8 


20to 30 


21.0 


126.0 


146 


67.2 


30to 40 


21.0 


63.0 


84 


58.8 


40 to 50 


21.0 


57.0 


78 


61.0 


50 to 80 


161.0 


34.0 


195 


31.5 


80 to 100 


62.6 


9.5 


72 


24.3 


Below 100 


234.0 


9.5 


243 






1006 





From the last column the curve for the sand produced by the 
mixing can be platted and it is shown as curve E. The sand 
produced contains too much fine material (80- and 100-mesh) 
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74 CONSTRUCTION OF ROADS AND PAVEMENTS 

except for the heaviest traffic, but it is the most nearly like the 
ideal that could be produced by mixing the two sands shown. 
In practice a third would be added to decrease the percentage 
of tine sand or part of the fine sand would be removed by wash- 
ing or otherwise. This, however, illustrates the method of 
utilizing the sieve-analysis curves. 

Mechanical Analysis of Sand or Other Fine Highway Material, 
Except for Fine Aggregate Used in Cement Concrete.^ — The 
method shall consist of, first,- drying at not over llO^C. (230°F.) 
to a constant weight a sample weighing 50 grams; second, 
passing the sample through each of the American Society for 
Testing Materials standard sieves; third, determining the per- 
centage by weight retained on each sieve, the sifting being con- 
tinued on each sieve until less than 1 per cent, of the weight re- 
tained on each sieve shall pass through the sieve during the 
last minute of sifting; fourth, recording the mechanical analysis 
in the following manner r^ 

Passing 200-mesh sieve = Per cent. 

Passing 100-mesh sieve and retained on a 

200-mesh sieve - Per cent. 

Passing 80-mesh sieve and retained on a 

100-mesh sieve = Per cent. 

Passing 50-mesh sieve and retained on a 

80-mesh sieve = Per cent. 

Passing = Per cent. 

100.00 Per cent. 

Mechanical Analysis of Broken Stone or Broken Slag, Except 
for Aggregate Used in Cement Concrete.' — The method shall 
consist in, first, drying at not over 110°C. (230°F.) to a constant 
weight a sample weighing in pounds six times the diameter in 
inches of the largest holes required; second, passing the sample 
through such of the following sized screens having circular 
openings as are required or called for by the specification, screens 
to be used in the order named: 8.89 cm. (3}4 ^^'\ 7.62 cm. 
(3 in.), 6.35 cm. (2^ in.), 5.08 cm. (2 in.), 3.81 cm. (1)^ in.), 
3.18 cm. (13^ in.), 2.54 cm. (1 in.), 1.90 cm. (^ in.), 1.27 cm. 
(}/2 iii-) and 0.64 cm. ( J^ in.) ; third, determining the percent- 

* See footnote, page 63. 

^ The order in which the sieves are to be used in the process of sifting is 
immaterial and shall be left optional; but in reporting results the order in 
which the sieves have been used shall be stated. 
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age by weight retained on each screen; fourth, recording the 
mechanical analysis in the following manner: 

Passing 0.64-cm. (J^-in.) screen = Per cent. 

Passing 1.27-cm. (M-in-) screen and re- 
tained on a 0.64-cra. O^-in.) 
screen / = Per cent. 

Passing 1.90-cm. (^-in.) screen and re- 
tained on a 1.27-cm. (H-in*) 
screen « Per cent. 

Passing 2.54-cm. ( 1-in.) screen and re- 
tained on a 1.90-cra. (^-in.) 
screen = Per cent. 

100.00 Per cent. 

Mechanical Analysis of Mixtures of Sand or Other Fine 
Material With Broken Stone or Broken Slag, Except for Aggre- 
gates Used in Cement Concrete.^ — The method shall consist 
in, first drying at not over llO^C. (230**F.) to a constant weight 
a sample weighing in pounds six times the diameter in inches of 
the largest holes required; second, separating the sample by the 
use of a screen having circular openings, 0.64 cm. (3^:^ in.) in 
diameter; third, examining the portion retained on the screen in 
accordance with the Method for Making a Mechanical Analysis 
of Broken Stone or Broken Slag; fourth, examining the portion 
passing this screen in accordance with the Method for Making a 
Mechanical Analysis of Sand or Other Fine Highway Material; 
fifth, recording the mechanical analysis in the following manner: 

Passing 200-mesh sieve = Per cent. 

Passing 100-mesh sieve and retained on a 

200-mesh sieve = Per cent. 

Passing 80-mesh sieve and retained on a 

100-raesh sieve = Per cent. 

Passing lO-mesh sieve and retained on a 

20-mesh sieve = Per cent. 

Passing 0.64-cm. (K-in.) screen and re- 
tained on a 10-mesh sieve = Per cent. 

Passing 1.27-cm. (J^-in.) screen and re- 
tained on a 0.64-cm. (J-i-in.) 
screen *= Per cent. 

Passing 1.90-cm. (?^-in.) screen and re- 
tained on a 1.27-cm. (J^-in.) 
screen =» Per cent. 

Passing = ...... Per cent. 

100.00 Per cent. 
^See footnote, page 63. 
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Tests of Paving Brick.' — The quality and acceptability of 
paving brick, in the absence of other special tests mutually agreed 
upon in advance by the seller on the one side and the buyer on 
the other side, shall be determined by the following procedure: 

I. The rattler test, for the purpose of determining whether 
the material as a whole possesses to a sufficient degree strength, 
toughness and hardness. 

II. Visual inspection, for the purpose of determining whether 
the physical properties of the material as to dimensions, accuracy 
and uniformity of shape and color, are in general satisfactory, 
and for the purpose of culling out from the shipment individually 
imperfect or unsatisfactory brick. 

The acceptance of paving brick as satisfactorily meeting one 
of these tests shall not be construed as in any way waiving the 
other. 

I. THE RATTLER TEST 
The Selection of Samples for Testinq 

1. Place of Sampling. — In general, where a shipment of bricks 
involving a quantity of less than 100,000 is under consideration, 
the sampling may be done either at the brick factory prior to 
shipment, or on cars at their destination or on the street when 
delivered ready for use. When the quantity under consideration 
exceeds 100,000 the sampling shall be done at the factory prior 
to shipment. Bricks accepted as the result of test prior to ship- 
ment shall not be liable to subsequent rejection as a whole, 
but are subject to such culling as is provided for under Part II, 
visual inspection. 

2. Method of Selecting Samples. — In general, the buyer shall 
select his own samples from the material which the seller proposes 
to furnish. The seller shall have the right to be present during 
the selection of a sample. The sampler shall endeavor, to the 
best of his judgment, to select brick representing the average of 
the lot. No samples shall include bricks which would be rejected 
by visual inspection as provided in Part II except that where 
controversy arises, whole tests may be selected to determine 
the admissibility of certain types or portions of the lot having a 
characteristic appearance in common. In cases where pro- 
longed controversy occm^ between buyer and seller and samples 

» Standard specification adopted by the American Society for Testing 
Materials, 1915. 
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selected by each party fail to show reasonable concurrence, 
then both parties shall unite in the selection of a disinterested 
person to select the samples, and both parties shall be bound by 
the results of samples thus selected. 

3. Number of Samples per Lot. — In general, one sample of 
ten bricks shall be tested for every 10,000 bricks contained in 
the lot under consideration; but where the total quantity ex- 
ceeds 100,000 the number of samples tested may be fewer than 
one per 10,000 provided that they shall be distributed as 
uniformly as practicable over the entire lot. 

4. Shipment of Samples. — Samples which must be transported 
long distances by freight or express shall be carefully put up in 
packages holding not more than twelve bricks each. When more 
than six bricks are shipped in one package, it shall be so ar- 
ranged as to carry two parallel rows of bricks side by side, and 
these rows shall be separated by a partition. In event of some 
of the bricks being cracked or broken in transit, the sample shall 
be disqualified if there are not remaining ten sound undamaged 
bricks. 

6. Storage and Care of Samples. — Samples shall be carefully 
handled to avoid breakage or injury. They shall be kept in the 
dry so far as practicable. If wet when received or known to 
have been immersed or subjected to recent prolonged wetting, 
they shall be dried for at least 6 hr. in a temperature of lOO^T. 
before testing. 

The Construction of the Rattler 

6, General Design. — The machine shall be of good mechanical 
construction, self-contained, and shall conform to the follow- 
ing details of material and dimensions, and shall consist of barrel, 
frame, and driving mechanism as herein described. 

7. The BarreL — The barrel of the machine shall be made up 
of the heads, headliners, staves and stave-liners. 

The heads may be cast in one piece with the trunnions, which 
shall be 2}^ in. in diameter, and shall have a bearing 6 in. in 
length, or they may be cast with heavy hubs, which shall be 
bored out for 2'J/iQ'in. shafts, and shall be keyseated for two keys, 
each }^^ by % in. and spaced 90*^ apart. The shaft shall be a 
snug fit and when keyed shall be entirely free from lost motion. 
The distance from the end of the shaft or trunnion to the inside 
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face of the head shall be 15% in. in the head for the driving end 
of the rattler, and 11% in. for the other head, and the distance 
from the face of the hubs to the inside face of the heads shall 
be 5}4 ill- 

The heads shall be not less than % in. thick, nor more than ]^i 
in. thick. In outline, each head shall be a regular 14-sided 
polygon inscribed in a circle 28% in. in diameter. Each head 
shall be provided with flanges not less than ^i in. thick and ex- 
tending outward 23^ in. from the inside face of the head to aflFord 
a means of fastening the staves. The surface of the flanges of 
the head shall be smooth and give a true and uniform bearing 
for the staves. To secure the desired true and uniform bearing 
the surfaces of the flanges of the head shall be either ground or 
machined. The flanges shall be slotted on the outer edge, so 
as to provide for two ^^-in. bolts at each end of each stavfe, said 
slots to be ^^6 ^^' wide and 2^ in. center to center. Each slot 
shall be provided with a recess for the bolt head, which shall act 
to prevent the turning of the same. Between each two slots 
there shall be a brace % in. thick, extending down the outward 
side of the head not less than 2 in. 

There shall be for each head a cast-iron headliner 1 in. thick 
and conforming to the outline of the head, but inscribed in a 
circle 28J^ in. in diameter. This headliner shall be fastened to 
the head by seven %-in. cap-screws, through the head from the 
outside. Whenever these headliners become worn down J^ in. 
below their initial surface level at any point of their surface, 
they shall be replaced by new liners; they shall be hard machinery 
iron and should contain not less than 1 per cent, of combined 
carbon. 

The staves shall be made of 6-in. medium-steel structural 
channels, 273^^ in. long and weighing 15.5 lb. per lineal foot. The 
staves shall have two holes l^g in. in diameter, drilled in each 
end, the center line of the holes being 1 in. from the end and 1% 
in. either way from the longitudinal center line. The spaces 
between the staves shall be as uniform as practicable, but shall 
not exceed ^q in. 

The interior or flat side of each stave shall be protected by a 
liner % in. thick by 5H in« wide by 19% in. long. The liner 
shall consist of medium-steel plate, and shall be riveted to the 
channel by three 3^-in. rivets, one of which shall be on the center 
line both ways and the other two on the longitudinal center line 
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and spaced 7 in. from the center each way. The rivet holes 
shall be countersunk on the face of the liner and the rivets shall 
be driven hot and chipped off flush with the surface of the 
liners. These liners shall be inspected from time to time, and 
if found loose shall be at once re-riveted. 

Any test at the expiration of which a stave-liner is found de- 
tached from the stave or seriously out of position shall be re- 
jected. When a new rattler, in which a complete set of new 
staves is furnished, is first put into operation, it shall be charged 
with 400 lb. of shot of the same sizes, and in the same propor- 
tions as provided in Section 9, and shall then be run for 18,000 
revolutions at the usual prescribed rate of speed. The shot shall 
then be removed and a standard shot charge inserted; after 
which the rattler may be charged with brick for a test. 

No stave shall be used for more than 70 consecutive tests with- 
out renewing its lining. Two of the 14 staves shall be removed 
and relined at a time in such a way that of each pair one falls 
upon one side of the barrel and the other upon the opposite side, 
and also so that the staves changed shall be consecutive but not 
contiguous; for example, 1 and 8, 3 and 10, 5 and 12, 7 and 14, 
2 and 9, 4 and 11, 6 and 13, etc., to the end that the interior of 
the barrel at all times shall present the same relative condition 
of repair. The changes in the staves should be made at the time 
when the shot charges are being corrected, and the record must 
show the number of charges run since the last pair of new-lined 
staves was placed in position. 

The staves when bolted to the heads shall form a barrel 20 in. 
long inside measurement, between headliners. The liners of the 
staves shall be so placed as to drop between the headliners. The 
staves shall be bolted tightly to the heads by four %-in. bolts, 
and each bolt shall be provided with a lock nut, and shall be in- 
spected at not less frequent intervals than every fifth test and 
all nuts kept tight. A record shall be made after each inspection 
showing in what condition the bolts were found. 

8. The Frame and Driving Mechanism. — ^The barrel shall be 
mounted on a cast-iron frame of sufficient strength and rigidty 
to support it without undue vibration. It shall rest on a rigid 
foundation with or without the interposition of wooden plates, 
and shall be fastened thereto by bolts at not less than four points. 

It shall be driven by gearing whose ratio of driver to driven is 
not less than one to four. The countershaft upon which the 
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driving pinion is mounted shall be not less than l^^e ui- ^ 
diameter, with bearing not less than 6 in. in length. If a belt 
drive is used, the pulley shall be not less than 18 in. in diameter 
and 6}4 ^^- ^^ face. A belt at least 6 in. in width properly ad- 
justed, to avoid unnecessary slipping, should be used. 

9, The Abrasive Charge. — The abrasive charge shall consist 
of cast-iron spheres of two sizes. When new the larger spheres 
shall be 3.75 in. in diameter and shall weigh approximately 7.5 
lb. (3.40 kg.) each. Ten spheres of this size shaU be used. 

These shall be weighed separately after each ten tests, and if 
the weight of any large sphere falls to 7 lb. (3.175 kg.) it shall be 
discarded and a new one substituted; provided, however, that 
all of the large spheres shall not be discarded and substituted by 
new ones at any single time, and that so far as possible the 
large spheres shall compose a graduated series in various stages 
of wear. 

When new, the smaller spheres shall be 1.875 in. in diameter 
and shall weigh approximately 0.95 lb. (0.43 kg.) each. In 
general the number of small spheres in a charge shall not fall 
below 245 nor exceed 260. The collective weight of the large 
and small spheres shall be as nearly 300 lb. as possible. No 
small sphere shall be retained in use after it has been worn down 
so that it will pass a circular hole 1.75 in. in diameter, drilled in 
an iron plate ^ in. in thickness, or weigh less than 0.75 lb. (0.34 
kg.). Further, the small spheres shall be tested by passing them 
over the above plate or by weighing after every ten tests, and 
any which pass through or fall below the specified weight shall 
be replaced by new spheres; provided, further, that all of the 
small spheres shall not be rejected and replaced by new ones at 
any one time, and that, so far as possible, the small spheres 
shall compose a graduated series in various stages of wear. At 
any time that any sphere is found to be broken or defective it 
shall be at once replaced. 

The iron composing these spheres shall have a chemical com- 
position within the following limits: 

Table 7. — Showing Composition op Standard Brick Rat'ilbr Shot 

Combined carbon Not under 2 . 50 per cent. 

Graphitic carbon Not over . 25 per cent. 

Silicon Not over 1 .00 per cent. 

Manganese Not over . 50 per cent. 

Phosphorus Not over 0.25 per cent. 

Sulfur Not over 0.08 per cent. 
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For each new batch of spheres used, the chemical analysis shall 
be furnished by the maker or be obtained by the user, before 
introducing into the charge, and unless the analysis meets the 
above specifications, the batch of spheres shall be rejected. 

The Operation of the Test 

10. The Brick Charge. — The number of bricks per test shall 
be ten for all bricks of so-called "blocknsize," whose dimensions 
fall between 8 and 9 in. in length, 3 and 3% in. in width, and 3^ 
and 4)^ in. in thickness. No brick should be selected as part 
of a regular test that would be rejected by any other require- 
ments of the specifications under which the purchase is made. 

11. Speed and Dtiration of Revolution. — The rattler shall be 
rotated at a uniform rate of not less than 29.5 nor more than 30.5 
revolutions per minute, and 1,800 revolutions shall constitute the 
test. A counting machine shall be attached to the rattler for 
coxmting the revolutions. A margin of not to exceed 10 revolu- 
tions will be allowed for stopping. Only one start and stop per 
test is generally acceptably. If, from accidental causes, the 
rattler is stopped and started more than once during a test, 
and the loss exceeds the maximum permissible under the specifica- 
tions, the test shall be disqualified and another made. 

12. The Scales. — The scales must have a capacity of not less 
than 300 lb., and must be sensitive to 0.5 oz., and must be tested 
by a standard test weight at intervals of not less than every 
ten tests. 

13. The Results. — The loss shall be calculated in percentage 
of the initial weight of the brick composing the charge. In 
weighing the rattled brick, any piece weighing less than 1 lb. 
shall be rejected. 

14. The Records. — A complete and continuous record shall be 
kept of the operation of all rattlers working under these specifica- 
tions. This record shall contain the following data concerning 
each test made: 

1. The name of the person, firm or corporation furnishing 
each sample tested. 

2. The name of the maker of the brick represented in each 
sample tested. 

3. The name of the street or contract which the sample 
represented. 
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4. The brands or marks upon the bricks by which they were 
identified. 

5. The number of bricks furnished. 

6. The date on which they were received for test. 

7. The date on which they were tested. 

8. The drying treatment given before testing, if any. 

9. The length, breadth and thickness of the bricks. 

10. The collective weight of the ten large spherical shot used 
in making the test at the time of their last standardization. 

11. The number and collective weight of the small spherical 
shot used in making the test, at the time of their last standard- 
ization. 

12. The total weight of the shot charge, after its last stand- 
ardization. 

13. Certificate of the operator that he examined the condi- 
tion of the machine as to staves, liners, and any other parts af- 
fecting the barrel, and found them right at the beginning of 
the test. 

14. Certificate of the operator of the number of charges tested 
since the last standardization of shot charge and last renewals of 
stave-liners. 

15. The time of the beginning and ending of each test, and the 
number of revolutions made by the barrel during the test, as 
shown by the indicator. 

16. Certificate of the operator as to number of stops and starts 
made in .each test. 

17. The initial collective weight of the ten bricks composing 
the charge and their collective weight after rattling. 

18. The loss calculated in percentage of the initial weight; 
and the calculation itself. 

19. The number of broken bricks and remarks upon the 
portions which were included in the final weighing. 

20. General remarks upon the test and any irregularities 
occurring in its execution. 

21. The location of the rattler and name of the owner, upon 
which the^test was made. 

22. The certificate of the operator that the test was made 
under the specifications of the American Society for Testing 
Materials and that the record is a true record. 

23. The signature of the operator or person responsible for 
the test. 
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24. The serial number of the test. 

In the event of .more than one copy of the record of any test 
being required, they may be furnished on separate sheets, and 
marked duplicates, but the original record shall always be 
preserved intact and complete. 

For the convenience of the public, the accompanying blank 
form which provides space for the necessary data, is furnished 
and its use recommended. 

Acceptance and Rejection of Material 

15. Basis of Acceptance or Rejection. — Paving bricks shall 
not be judged for acceptance or rejection by the results of indi- 
vidual tests; but by the average of no less than five tests. Where 
a lot of bricks fail to meet the required average, it shall be op- 
tional with the buyer whether the bricks shall be definitely re- 
jected or whether they may be regraded and a portion selected 
for further test as provided in Section 16. 

16. Range of Fluctuation. — Some fluctuation in the results of 
the rattler test, both on account of variations in the bricks and 
in the machine used in testing, are unavoidable, and a reasonable 
allowance for such fluctuations should be made wherever the 
standard may be fixed. 

In any lot of paving brick, if the loss on a test computed upon 
its initial weight exceeds the standard loss by more than 2 per 
cent., then the portion of the lot represented by that test shall at 
once be resampled and three more tests executed upon it, and if 
any of these three tests shall again exceed by more than 2 per 
cent, the required standard, then that portion of the lot shall 
be rejected. 

If in any lot of brick two or more tests exceed the permissible 
maximum, then the buyer may at his option reject the entire 
lot, even though the average of all the tests executed may be 
within the required limits. 

17. Fixing of Standards. — The percentage of loss which may 
be taken as the standard will not be fixed in these specifications, 
and shall remain within the province of the contracting parties. 
For the information of the public, the following scale of average 
losses is given, representing what may be expected of tests 
executed under the foregoing specifications: 
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Table 8. — Recommended Rattler Loss Specifications 

General aver- Mazimum pev- 

age lofls, per miasible looa, 

cent. per cent. 

For bricks suitable for heavy traffic. 22 24 

For bricks suitable for medium traffic. 24 26 

For bricks suitable for light traffic ... 26 28 

Which of these grades should be specified in any given district 
and for any given purpose is a matter wholly within the province 
of the buyer, and should be governed by the kind and amount 
of traffic to be carried and the quality of paving bricks available. 

18. Culling and Retesting. — Where, under Sections 15 and 16 
a lot or portion of a lot of bricks is rejected, either by reason of 
failure to show a low enough average test or because of tests 
above the permissible maximum, the buyer may at his option 
permit the seller to regrade the rejected brick, separating out 
that portion which he considers at fault and retaining that which 
he considers good. When the regrading is complete, the good 
portion shall be then resampled and retested, under the original 
conditions, and if it fails again either in average or in permissible 
maximum, then the buyer may definitely and finally reject the 
entire lot or portion under test. 

19. Pajrment of Cost of Testing. — Unless otherwise specified, 
the cost of testing the material as delivered or prepared for de- 
livery, up to the prescribed number of tests for valid acceptance 
or rejection of the lot, shall be paid by the buyer (see also Section 
23). The cost of testing extra samples made necessary by the 
failure of the whole lot or any portion of it shall be paid by the 
seller whether the material is finally accepted or rejected. 

n. VISUAL INSPECTION 

It shall be the right of the buyer to inspect the bricks, subse- 
quent to their delivery at the place of use, and prior to or during 
laying, to cull out and reject upon the following grounds: 

20. All bricks which are broken in two or chipped in such a 
manner that neither wearing surface remains substantially intact, 
or that the lower or bearing surface is reduced in area by more 
than one-fifth. Where bricks are rejected upon this ground it 
shall be the duty of the purchaser to use them so far as practicable 
in obtaining the necessary half-bricks for breaking courses and 
making closures, instead of breaking otherwise whole and sound 
bricks for this purpose. 
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21. All bricks which are cracked in such a degree as to produce 
defects such as are defined in Section 20, either from shocks re- 
ceived in shipnoient and handling, or from defective conditions of 
manufacture, especially in drying, burning or cooling, unless 
such cracks are plainly superficial and not such as to perceptibly 
weaken the resistance of the brick to its conditions of use. 

22. All bricks which are so off size, or so misshapen, bent, 
twisted or kiln-marked that they will not form a proper surface 
as defined by the paving specifications, or align with other 
bricks without making joints other than those permitted in the 
paving specifications. 

23. All bricks which are obviously too soft and too poorly 
vitrified to endure street wear. When any disagreement arises 
between buyer and seller under this item, it shall be the right of 
the buyer to make two or more rattler tests of the brick which he 
wishes to exclude, as provided in Section 2, and if in either or 
both tests the bricks fall beyond the maximum rattler losses 
permitted under the specifications, then all bricks having the 
same objectionable appearance may be excluded and the seller 
shall pay for the cost of the test. But if, under such procedure, 
the bricks which have been tested as objectionable shall pass 
the rattler test, both tests falling within the permitted maximum, 
then the buyer cannot exclude the class of material represented 
by this test and he shall pay for the cost of the test. 

24. All bricks which differ so markedly in color from the type 
or average of the shipment, as to make the resultant pavement 
checkered or disagreeably mottled in appearance. This section 
shall not be held to apply tcr the normal variations in color 
which may occur in the product of one plant among bricks which 
will meet the rattler test as referred to in Sections 15, 16 and 17, 
but shall apply only to differences of color which imply dif- 
ferences in the material of which the bricks are made, or extreme 
differences in manufacture. 
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OFFICIAL RECORD FORMS 

Serial No 

Report op Standard Rattler Test of Paving Brick 

Identification Data 

Name of the firm furnishing sample 

Name of the firm manufacturing sample 

Street or job which sample represents 

Brands or marks on the brick 

Quantity furnished Drying treatment 

Date received Date tested 

Length Breadth Thickness 

Standardization Data 



Weight of charge (aftor 
atandardisatioD^ 



Condition of 
locknuta 



Condition of 
Bcalea 



I 



Number and 
position of 
freah stave- 
linera 



10 large spheres. . 

small spheres . 

Total 



Repairs. (Note 
any repairs af- 
fecting the con- 
dition of the 
barren 



Number of charges tested since last inspection . 

Running Data 



Time readings 


Revolution 
counter- 
readings 


Running 

notes, stops, 

etc. 


! Iloura 


Minutea [ Seconds 


Beginning of test ' 

Final reading 















Weights an Calculations 



Initial weight of ten bricks.. 

Final weight of same 

Loss of weight 



Percentage loss. 
(Note — The calcula- 
tion must appear) 



Number of broken bricks and remarks on same 

I certify that the foregoing test was made under the specifications of the 
American Society for Testing Materials, and is a true record. 

(Signature of tester) 

Date 

Location of laboratory 
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CHAPTER VI 
SAND-CLAT ROADS 

The name sand-clay is given to a type of road surface that con- 
sists of natural or artificial mixtures of sand and clay, loam or 
gypsum, or of all of these materials. Such surfaces are con- 
structed on clay, loam or gumbo soils and on deep sand. The 
character of the sand and of the soils encountered varies so 
greatly that it is impossible to lay down specific rules and pro- 
portions for the construction that will have universal application. 
Surprising results are often, obtained with most unpromising 
materials and under unscientific methods of construction, yet in 
general the best results are obtained when a few well-established 
principles are observed. The methods of construction and the 
combinations of materials that have been most successful and 
the principles involved may profitably be studied. 

The essential requirements for success are that the materials 
be reasonably suitable in character, and that they be thoroughly 
mixed. The aim is to secure on the surface of the road a layer 
or crust which is made up of sand into which has been introduced 
a binder of clay, loam, or gypsum and clay. The amount of this 
binder needed is approximately that which will fill the# voids in 
the sand, and as a rule the more nearly that amount is used, the 
better the results will be. Lumps of clay or other binder are to 
be avoided and thorough and persistent mixing is, therefore, 
imperative. If natural mixtures of sand and clay are used, these 
will rarely be uniform, and after they are spread on the road 
they must be mixed to secure a homogeneous layer, 

TYPES OF SOILS 

Gumbo. — This soil, is the familiar black or yellow waxy soil 
found in widely scattered localities throughout the United 
States. It is exceedingly fine-grained, dense, sticky and when 
wet rolls up on the wheels of vehicles until they become solid 
balls of mud. It is broadly classed as a clayey soil. 

Slaking Clay. — This type of clay is found mixed with a varying 
percentage of sand, is somewhat coarse-grained and becomes soft 
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and mushy when wet. It is a yellow to reddish color and 'of 
varying degrees of stickiness. Since it is not uniformly stickj- 
and is unstable when wet, it is not the best material to use on 
a deep sand soil, but where it is the only material available, it is 
used with more or less satisfactory results. 

Semi-plastic Clay. — This material is of a gray, yellow, or 
reddish color, of fine texture, tough, dense, and in ph3rBical char- 
acteristics resembles gumbo. Since it is sticky and fairly stable 
when wet, it is a good binder for a sand road, but on account of 
its physical characteristics it is more difiScult to handle than the 
slaking clay. 

Sand-clay Soils. — In some localities there is found a soil which 
consists of a natural mixture of sand and one of the types of clay, 
proportioned about right for road surfacing. If deficient either 
in sand or clay, the mixture can be adjusted during the con- 
struction by the addition of the material that is lacking. The 
soil is rarely uniform in composition, and usually must be mixed 
on the road to secure a homogeneous surface layer. 

Loam. — ^Loam is a brown or black, porous, coarse-grained soil 
containing varying percentages of sand. It is not a good 
material for road surfacing on account of its poor bonding proper- 
ties and its lack of stability, but it is sometimes the only material 
available in a region of sand roads. Its use is advisable only 
under such conditions. 

Sand. — The sand soils vary greatly in fineness and clay or loam 
content.* When deep and free from clay or other bonding 
material they become loose when dry and in this condition on 
a highway they make a surface of very high tractive resistance. 
If on a low-lying road so that they are constantly water-«aturated, 
they remain fairly stable, but in such instances are not of interest 
in this discussion. 

Gypstun. — In a few localities, notably western Kansas, there 
are deposits of a mixture of gypsum and clay, together with more 
or less sand and gravel. The gypsum serves to augment the 
bonding effect of the clay, and these mixtures when incorporated 
with a sandy road make an excellent sand-clay, or as commonly 
designated, gypsum road. 

SAND-CLAY CONSTRUCTION ON GUMBO, CLAY OR LOAM 

When the natural soil is gumbo, clay or loam, the general 
method of construction is identical but varies in detail. The 
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object sought is to secure stability by the addition of sand or a 
sand-clay mixture, 

I. By Addition of Natural Sand-clay Mixtures. — ^The road to 
be improved is graded so that proper side ditches are obtained. 
The middle portion is made about flat, as shown by Fig. 22. 
Upon this section the natural sand-clay mixture is spread in a 
layer about 10 in. thick at the middle and 6 in. at the edge, the 
width being from 10 to 16 ft. The sand-clay mixture is smoothed 
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with a grader and as soon as thoroughly soaked by rains is 
harrowed to break up the lumps and mix the materials until a 
layer of uniform texture is obtained. The road is then reshaped 
with a blade grader and is ready for traflSc. If the natural sand- 
clay mixture is deficient either in clay or sand, the material that 
is lacking is added before the mixing is done. 

n. By Addition of Sand. — The roadway is shaped as described 
before and the surface to be covered with sand is plowed to loosen 
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it. The sand is spread on the surface to a depth of about 6 in. 
While still dry the road is plowed again to mix the soil sgad the 
sand. After the plowing the mixing is completed with a disc 
harrow and this can best be done when the road is wet. After 
a thorough mixture is obtained, the surface is shaped with a 
grader and is compacted by traffic. 

The same results are obtained by spreading the sand or fine 
gravel on the road in a layer 3 or 4 in. thick and allowing traffic 
to use it. When the road is soft after rains, the sand will be 
mixed with the soil and if it appears that additional sand is 
needed, it is added. This method is less eflfective than the one 
first described, but in time a serviceable road will result if it is 
given proper attention and is kept free of ruts. 

SAND-CLAY COKSTRUCTION ON SAWD 

I. By Addition of Natural Sand-clay Mixtures. — ^The sandy 
road is shaped to a slightly crowned section with shallow ditches 
and with a nearly flat section in the middle portion upon which 
the clay mixture is to be placed. The sand-clay mixture is then 
spread on the sand in a layer about 10 in. thick at the middle 
and 6 in. thick at the edges, and when wet is thoroughly mixed 
with a harrow and smoothed with a grader. If the sand-clay 
mixture is deficient in sand, the defect is remedied by throwing 
on sand from the roadside. The mixing is done merely to secure 
uniformity of the surface and not to mix the surface material 
with the sand. 

n. By Addition of Clay. — The amount of clay that should be 
added is theoretically the amount necessary to fill the voids in 
the sand in a layer the desired thickness. The voids can be 
determined by the water-displacement method which will indicate 
roughly the amount of clay to use. A somewhat larger pro- 
portion of clay of the slaking type is needed than of semi-plastic 
clay. The use of too much clay should be carefully avoided. 
Enough clay is spread on the surface of the sand road to fill the 
voids in a layer about 10 in. thick. This is then mixed with the 
sand by plowing and discing until a thorough mixture is obtained 
and the mixing must be done while the road is wet. This is 
the vital part of the construction and is a tedious and disagreeable 
job but the success of the construction depends upon the thor- 
oughness with which it is done. The surface is then smoothed 
with the blade grader and is compacted by traffic. 
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Where no clay can be found to mix with the sand and no natural 
sand-clay mixtures are available, loam is used instead. The con- 
struction is carried out as just described. The results to be 
expected are not as good as if proper materials were available but 
a crust is formed that will be serviceable except in long-con- 
tinued dry weather. It is apt to break through to the sand if 
not made of ample thickness. 

Gypsum Roads. — This type is almost always constructed on 
sandy soils and the method of construction is the same as de- 
scribed for the placing of natural sand-clay mixtures. 

In all sand-clay and gypsum construction, thorough mixing 
and careful proportioning are essential if first class roads are to 




FiQ. 23. — A well-built sand-clay road about five years old. 

result. As the road is opened to traflBc it is not a finished product 
but will require smoothing with the grader or drag at intervals 
for a year or more. Quite often it will be apparent as time goes 
on that more sand or clay, as the case may be, is needed, and 
such should then be added a Uttle at a time until the road be- 
comes smooth and firm. 

Not infrequently the ingredients for a sand-clay road are 
thrown together in a haphazard manner, the mixing being left 
to be done by trafiic and the road receives little care, and in 
spite of the neglect becomes a fairly good road. The time 
and expense necessary for the best results are, however, fully 
justified by the better service the road will give. 

Characteristics. — The sand-clay road is resilient, dustless, and 
will be smooth if properly built. It becomes only slightly muddy 
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on the surface, is serviceable for moderate traffic, and requires 
little care after it finally becomes solid. It may be damaged by 
traffic during long-continued dry weather. The cost ranges from 
$350 to $1,200 per mile for roads 14 ft. wide, depending as would 
be expected on the availability of materials and the cost of labor. 

EXAMPLES OF GOOD PRACTICE 

Kansas^ 

Selecting the Binding Material 

In the construction of a sand-clay road it is a difficult problem 
to select a proper clay for the binding material; laboratory tests 
will assist in determining what to expect from diflferent clays, 
but it is much better to check the laboratory test by building 
only a few miles of road at a time until the practical test demon- 
strates the worth of the clay. The properties of clay which are 
of the greatest importance in road construction are plasticity 
and the property of slaking when they first become wet after 
having been uncovered. The most plastic of these materials 
are technically called "ball clays." A lump of such clay im- 
mersed in water will usually preserve its form a long time. 

Nonslaking clays, although they are very sticky when wet, 
generally mix readily with water. There are other clays, how- 
ever, which will immediately fall to pieces when immersed, as a 
lump of quicklime will do. This is due to the rapid absorption 
of water in the porous structure of the clay. These are known 
as slaking clays and are more easily mixed with other materials 
than the more plastic ball clays, and this is, of course, to their 
advantage for road building; but, on the other hand, they 
often have inferior binding powers. 

There is still another physical characteristic of clay of great 
importance in the construction of roads. Many clays shrink 
when dry. This shrinkage is the measure of their expansion, 
and expansion renders the sand-clay mixture unstable. When 
water removed by evaporation is restored to the sand-clay 
mixture, its entrance is accompanied by a simultaneous ex- 
pansion which separates the grains of sand. This property is 
inherent in the clay and cannot be overcome, but by using less 
clay its destructive action can be modified in a measure. The 
best kind of clay for this construction is one which slakes easily 

* W. S. Gearhart, Highway Engineer, Kansas Agricultural College, in 
BvUetin No. 6. 
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enough to enable the lumps to be readily broken up and which 
at the same time, without being too plastic, has sufficient bind- 
ing power to cement the grains of sand and form a smooth 
impervious road surface. 

The available materials should also be tested in order to secure 
a clay having the least possible shrinkage. The best method is 
to examine the roads in which this material is found. . The best 
wearing surface of the sand-clay road is obtained when the 
voids in the sand are entirely filled with a good binding clay. 
Any excess of clay above the amount required to fill the voids 
in the sand is a detriment. 

Method op Constructing Sand-clay Roads on a Sandy 

Subsoil 

In constructing a sand-clay road on a sandy subsoil, adequate 
permanent drainage should be provided and the road well 
crowned. Shoulders should be thrown up to confine the clay as 
it is deposited. The work should begin at the end of the road 
nearest the supply of clay and the clay deposited in layers from 
6 to 12 in. deep and from 10 to 18 ft. wide, depending upon the 
volume and kind of traffic to be carried. The large lumps 
should be broken up while dry and the whole surface smoothed 
up and 2 to 4 in. of sand placed on top. The sand and the clay 
should then be thoroughly mixed and puddled with water by 
plowing and harrowing with a disc harrow. If the water is not 
available it is well to wait until after a prolonged rain to do 
the mixing and puddling. Dry mixing has generally been 
unsuccessful. 

If sufficient funds are not available to do the mixing and 
puddling by machinery it may be left for the traffic to do it. 
If this method is followed a muddy road will result for some time, 
however, and it will require probably 2 years to get the road in 
good condition. When the clay balls, add more sand, and if the 
surface loosens during the dry weather add more clay, or better, 
use a clay with good binding power. 

Method op Constructing Sand-clay Roads on a Clay 

Subsoil 

A first-class sand-clay road on a clay subsoil can be con- 
structed in the following manner: After the road has been graded 
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and properly crowned and ample drainage provided, 4 in. of the 
surface for the width to be treated should be pulverized by 
plowing and disking and then a layer of sand 6 to 8 in. deep 
placed upon it and the sand and clay thoroughly mixed, com- 
paratively dry, by plowing and harrowing. Then, after a 
prolonged rain, puddle the road with a harrow and shape it up 
while wet; stop traffic if necessary until the surface has become 
dry, but the road should be thrown open to use as soon as prac- 
ticable. No sand-clay road is in proper condition when first 
constructed and it will require careful attention for 2 years. It 
should be dragged after every rain. 

The sand-clay road is more resilient than any ordinary mac- 
adam road and generally costs less to construct and maintain 
than any other except an earth road. 

VlKGINIA^ 

The two elements, sand and clay, in the proportion of 75 to 
85 per cent, sand and 15 to 24 per cent, clay should be thoroughly 
mixed until of uniform color. For the best results only sufficient 
clay to fill the voids between the sand grains should be used, the 
clay serving as a binder to prevent the sand grains from moving 
under traffic. On sections of road that are not exposed to the 
sun and wind, as in a dense woods or deep cut, or on low, boggy 
sections, a very small percentage of clay is required as water 
will partially fill the voids between the sand grains. On heavy 
grades, especially when exposed to the sun and wind, the per- 
centage of clay should be greater than with any other condition. 

Placing and Finishing. — The sand-clay mixture should be 8 
to 12 in. in thickness at the center and run to a feather edge at 
ditch line, and 20 to 26 ft. in width, depending on the traffic and 
local conditions. In roads built as above described the crown is 
made altogether of the surfacing material. 

Unless the surfacing material has been thoroughly mixed be- 
fore being dumped on the road, the sand and clay should be spread 
before mixing to roughly conform to the proposed finished cross- 
section, which should be not less than ^ in. and not more than 
1 in. to the foot, with side ditches somewhat deeper than for 
macadam. 

The sand-clay or soil road should not be considered completed 

* A. H. Pettigrew, in Engineering-Contracting^ Mar. 26, 1914. 
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the first time the surface is put in good shape, as bad sections 
often develop after the surface has been in shape for as long a 
period as one year. The real tests for the sand-clay road are the 
protracted droughts and the long-continued slow, dribbling rains, 
followed by freezing. The last-mentioned condition is very 
trying on sand-clay and soil roads and the best constructed 
road will very probably require some attention after such weather. 
If the road has been properly constructed, a split-log drag used 
at the right time will put the surface in good shape. 

The use of a roller on this class of road is not necessary, and 
may be a decided disadvantage. The surface should, like a 
wound in the flesh, heal from the bottom. It is not practical 
to lay surfacing in more than two courses, and use of the roller 
case-hardens the surface, and this case-hardened surface will 
often carry the traffic until the first protracted wet or dry spell 
of weather, when it will cut through or break up. While this 
probably would not be a permanent injury to the road, it would 
certainly be very inconvenient to the users of the same. 

Nebraska^ 

Sand-gumbo Roads in Nebraska. — The surfacing material 
consisted of a good quality of black gumbo and sharp clean sand. 
The gumbo was spread to a depth of 73^ in. and the sand to a 
depth of 6 in., both measured loose. The two materials were 
then mixed by means of plows and harrows and shaped with a 
steel drag and a road machine. The compacted depth of the 
finished surface was 8 in. and the crown was ^ in. per foot. 
In this work 1,165 cu. yd. of gumbo and 890 cu. yd. of sand were 
used. The gumbo was hauled approximately 2 miles in slat- 
bottom dump wagons having a capacity of 1 cu. yd. The sand 
was hauled a distance of 4,000 ft. in the same wagons. The cost 
of the wearing surface was as given in the following table. 

» Prom BuUetin 63, United States Office of Public Roads. 
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Table 9. — Cost op Sand-oumbo Wearing Surface por a Road in 

Nebraska 



Item 



Amount 



Unit cost 

per cubic 

yard 



Unit oo8t. 

square yard, 

wearing 

surface 



Purchase of gumbo pit . . 

Loading gumbo 

Hauling gumbo 

Spreading gumbo 

Loading sand 

Hauling sand 

Spreading sand 

Mixing sand and gumbo. 

Shaping 

Rolling 

Miscellaneous 

Superintendence 

Total 



$41.35 

180.40 

698.80 

34.00 

93.60 

299.00 

10.60 

37.20 

4.00 

13.60 

12.60 

37.80 



$0,035 
0.155 
0.600 
0.029 
0.105 
0.336 
0.012 
0.018 



$0,008 
0.034 
0.131 
0.006 
0.018 
0.056 
0.002 
0.007 
0.0025 
0.001 
0.002 
0.007 



$1,462.95 



$0.2745 



The following is a summary of the cost 

Amount 

Earth work $ 200.20 

Wearing surface 1,462.95 

Total $1,663.15 



Unit ooet per square yard 
wearing surface 

$0.0375 

0.2745 



$0.3120 
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CHAPTER VII 
GRAVEL ROADS 

Ideal Materials. — The ideal gravel for road construction should 
be hard and durable, should possess good bonding properties 
and should be reasonably well graded. Any pit gravel, washed 
gravel, or river gravel may, however, be used in the construction 
of gravel roads if the proper methods are followed. The roads 
wiU not all be equally durable although all will be serviceable. 
For high-class construction gravel approximating closely the 
ideal is necessary. 

Wearing Qualities. — The hardness and toughness of the stones 
in the gravel may be determined in the Deval machine in the 
manner in which similar properties of broken stone are de- 
termined. The results are neither as uiform nor as significant 
as for broken stone, but serve as a reasonably accurate measure 
of the value of the material. Quite often individual stones among 
the lot tested are of some partially disintegrated material and 
lose a disproportionate amount during the test. A gravel con- 
taining a few stones of this kind would probably wear better in 
the road than the test would indicate. Again a selected sample 
would often show better in the test than the material from which 
it was taken would under traffic in a road. 

A careful examination of the gravel in the pit will usually 
indicate, in a general way, whether or not it is durable enough for 
road purposes. If a large proportion of soft or partially disinte- 
grated stones are encountered, the gravel should not be used 
unless it is very cheap and contains a fair proportion of a good 
sand and is to be used for what might be termed high-grade sand- 
clay construction. Kg. 24 shows the face of a typical gravel 
deposit. 

Bonding Properties. — The bonding element in gravel is usually 
clay or loam but may be of mineral composition such as ironoxide. 
The bonding qualities of some gravels are due partly to the 
angular shape of the particles and only partly to the clay. The 
amount of clay in the gravel should not exceed about 20 per 
7 97 
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cent, but a considerable range in clay content is found in gravels 
of good bonding properties. The kind of clay and the nature 
of the gravel with which it is mixed varies so much in the different 
deposits, that in many cases only service tests will reveal the 
behavior of the material under traffic. 




Face of a bank gravel deposit. 



Grading. — The gravels should be fairly well graded from a size 
that will pass a 2-in. screen down to the fine clay and the better 
it is graded the more stable the road will be. Not more than 80 
per cent, nor less than 60 per cent, should pass a lj!^-in. screen. 

Selection of GraveL — Knowing the desirable characteristics of 
an ideal gravel to be used for road purposes, the one nearest the 
ideal may be chosen from among those available, or two gravels 
may be mixed on the work and thus a material produced which 
will be superior to either used alone. It often happens that gravel 
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roads must be built from local material which is far from ideal 
and such gravel can be made into a serviceable road by careful 
manipulation. 

The pit gravels fall into four groups: those that approximate 
fairly closely the ideal gravel; those that are too coarse; those that 
are too fine; and those that are deficient in bonding material. 

If the gravel is too coarse, the larger pieces may be screened 
out and thrown aside or crushed and mixed with the material 
that has passed the screen. It may be desirable in some cases 
to add sand to increase the amount of fine material and fa^cilitate 
compacting the gravel in the road. 

When gravel is encountered which is too fine, usually no coarse 
material is available to mix with it. Such a gravel can be used 
if suflScient clay is present or is added to bond the gravel and 
the road thus constructed will be much like the sand-clay road in 
character. It will be dusty in dry weather and somewhat sticky 
on the surface in wet weather, but will usually be a fairly 
satisfactory road for moderate traffic. 

The gravels which are deficient in bonding material are usually 
found in stream beds or have been deposited by stream action 
on bars, but some bank gravels are also of this class. The de- 
ficiency in bonding material can be supplied by mixing clay with 
the gravel after it has been spread on the r6ad. If this is care- 
fully done, excellent roads result because gravels of this class 
are usually very durable. Limestone screenings are an excellent 
binder for gravels of this character, particularly if a little clay 
is also added. 

Preparation of Road for Gravel Surface. — Before a gravel 
surface is placed the road is brought to a suitable grade and cross- 
section and ample surface and subsurface drainage provided as 
described in Chapter III. It is unwise if heavy grading has been 
done to place the gravel surface for a year after the earthwork 
was done. This will give time for the road to become so thor- 
oughly compacted by traffic as to form a stable foundation for the 
gravel. If the gravel must be placed immediately after the earth- 
work is completed, then everything possible should be done to 
compact the foundation thoroughly. A roller will be of great 
help if it is available, particularly if the road can be rolled a few 
days after having been soaked by rains. In this case it is best to 
place only the lower course of the gravel the first season. This 
lower course will probably become rutted and uneven as the 
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foundation settles, but it will become firm and stable after a 
time, even though uneven. 

The surface layer can then be placed and a much more durable 
road secured than if both layers had been placed at the same time. 
Even on good foundation there is reason to believe that for best 
results one-half of the gravel should be placed each season. This, 
however, is impractical under many systems of administration, 
and both layers are usually completed under one contract. When 
such is the case, the lower layer is spread for a part of the dis- 
tance and rolled, and followed immediately by the placing of the 
upper layer. 

Since the gravel will compact slowly after it is spread, it is im- 
portant to provide earth shoulders at the sides to hold it in place 
in the meantime. These shoulders may be formed by bringing 
in material from the ditches or back slopes with a grader, or they 
may be formed by plowing a few shallow furrows in the middle 
of the road and scraping the material thus loosened to the sides 
to form the shoulders. If the cross-section of the earth road 
upon which the gravel is to be placed is somewhat flat, the former 
method will be used, but if the cross-section of the earth road is 
well rounded up, then the latter will be followed. The shoulders 
should be straight and true so that the finished road will have a 
workmanlike appearance. 

Width and Thickness of Gravel. — The prevailing width of 
single-ti;ack roads is 10 ft. and of double-track roads 15 or 16 ft. 
On all well-drained soils a layer of well-packed gravel 8 in. thick 
is adequate and if the roadway is double-track width the thick- 
ness of the layer at the edge may be reduced to 4 or 5 in. The 
gravel should be placed in two approximately equal layers, per- 
haps allowing a little more thickness to the lower layer than to 
the top. It is diflScult to say just how much the gravel will 
shrink while being compacted, but for average conditions a layer 
11 in. thick measured after being spread on the road will make a 
finished road 8 in. thick. 

Crown. — On account of the tendency of the gravel road to 
become uneven and to flatten under trafiic it is desirable to con- 
struct it with cross-slope of 1 in. per foot. The cross-slope is 
usually an arc of a circle and the crown of 1 in. per foot would 
therefore be an average, the actual cross-slope being small near 
the middle of the road, increasing in rate toward the edge. 
Since the gravel surface will be somewhat porous for a time, 
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some storm water will penetrate to the foundation which should 
therefore be crowned enough to cause the water which reaches 
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it to work to the edge of the gravel. It will then gradually 
soak away in the earth shoulder. If held on the subgrade, it 
might soften it suflSciently to cause the surface to become 
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uneven. Fig. 25 shows some typical cross-sections for gravel 
roads. 

^Placing the GraveL — The gravel is dumped on the road in a 
quantity that will spread to the thickness desired for one course 
and is then spread with shovels or rakes. In many instances 
the blade grader is ussd to spread the gravel and has proven 
to be a cheap and efficient machine for the purpose. It ,is 
nearly always necessary to do a little hand-spreading to finally 
bring the road to a true and even surface, but the amount of 
hand work is much reduced if the grader is used first. After 
the lower layer has been placed it is thoroughly harrowed to 
mix the materials into a homogeneous mass. It is then opened 
to traffic for as long a period as possible, or is thoroughly rolled 
before placing the top course. Many gravels are of such a nature 
that they do not compact readily under rolling and become 
firm and dense only after traffic has been on the road for a 
considerable time. As mentioned before, the best results 
will be obtained if the lower course is used for a year before the 
upper course is placed. During the time that the lower course 
. is under traffic it should be patrolled regularly and if ruts and 
depressions appear they should be filled with gravel. 

The top layer of gravel should be placed in the same manner 
as the lower course but if the lower course has been made single- 
track width, and additional width of finished road is desired to 
permit of vehicles passing on the gravel, the top layer may be 
made wider than the lower. Since the travel on the outer 
portion will be infrequent, a layer 4 or 5 in. thick at the edge 
will prove adequate. The gravel along the edges will eventually 
become more or less mixed with the soil of the side road, forming 
virtually a sand-clay road along the edge of the gravel. 

Considerable care should be used in spreading the gravel so 
that the surface will be smooth and have a suitable cross-slope. 

As was mentioned in connection with the placing of the lower 
course, rolling assists in compacting the surface with many 
gravels and with others does little good. In general as service- 
able a gravel road can be constructed without a roller as with 
one, except that traffic will be discommoded during the process. 
After the road is opened to traffic it must be patrolled regularly 
for at least 6 months and the ruts and depressions that appear 
must be filled with gravel. 

If very clean gravel such as is obtained by dredging or pump- 
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ing from river bars is used, it is necessary to add clay to bond 
the road surface. After the gravel has been spread on the road, 
it is covered with about 2 in. of clay or loam from along side 
the rpad. Most of this clay will shake down among the pebbles 
as the traffic uses the surface and the road will get out of shape 
easily. But frequent dragging will restore the shape as fast as 
it is destroyed by traffic and the road will gradually become 
solid. A little additional clay may be necessary from time to time 
during the first 6 months at least on portions of the road. If 
the surface can be reshaped after about a month of traffic and 
then covered with about 1 in. of good bonding limestone screen- 




FiG. 26. — A well-built gravel road. 

ings, the next rain will cement the surface together into an 
exceedingly durable road. 

A split-log or plank drag is very useful for maintaining the 
surface during this period, and if the dragging is done carefully 
after the rains, a smooth, even, durable surface will result, and 
a comparatively small amount of maintenance work will keep 
it in good condition. 

Characteristics of Gravel Roads. — Gravel roads have a surface 
that is comfortable to travel, that affords good traction for 
motor vehicles and that can be easily maintained under normal 
conditions. It resists the destructive effect of motor traffic 
better than a broken-stone road, but is apt to be dusty in dry 
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weather. Usually it is advisable to provide an earth side road 
for use in dry weather. 

The cost of the road varies from $1,500 per mile to $2,500 per 
mile for a double-track surface. 

Maintenance. — The tendency of traflSc to keep in one track 
eventually causes two broad ruts to appear in the surface and 
when this rut becomes of sufficient depth to cause inconvenience 
it should be filled with good gravel. Very little good is done if 
the rut is filled with fine material because traffic will quickly dis- 
place it. Nor is it advisable to fill the rut when the road is 
dry because the material added will not bond with the old 
surface. But if the new material is added after a rainy period 
of some duration, the old surface will be soft enough that the 
new material will bond with it. The new material should 
be added in excess of that necessary to fill the rut so that when 
it has been thoroughly compacted, there will be no depression. 
The traffic will avoid the strip of new gravel at first so that it 
will come into general use only gradually. 

With intelligent maintenance the gravel road will last in- 
definitely and be satisfactory for moderate traffic of a mixed 
character, that is up to 200 vehicles per day of which not more 
than two-thirds are motor-driven. 

GRAVEL-COATED EARTH ROADS 

In a few sections of the United States there is found a black silty 
clay soil that bears up well under heavy loads but is very sticky 
in wet weather. If the surface is coated with just enough gravel 
to prevent the soil becoming sticky, a satisfactory road is ob- 
tained. The following is a brief description of the method of 
surfacing such roads as followed in Polk County, Minnesota. 

A well-drained and well-crowned dirt road is necessary for a 
foundation. The road should be well packed and should have 
been traveled for several years, and should be at least 20 ft. 
wide on top, and should have a crown from 6 in. to 1 ft. 

The gravel is hauled and placed along the center of the road 
at the rate of about 1 cu. yd. to every 10 ft. or length of wa^on 
box. This amounts to about 530 cu. yd. per mile. 

The gravel is then spread with a blade machine, with shovels, 
or left to spread itself and be beaten in by traffic. It becomes a 
smooth hard; well-beaten road in 2 or 3 months. This coat is 
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left on the road from 3 to 6 years or till clay begins to show in the 
surface and the road becomes rough, then a second coat i^ put on 
in the same manner as the first coat. 

In the above method, earth shoulders are not necessary. They 
only increase the cost of construction and prevent the top of the 
road from draining off properly. 

Most of the gravel is hauled in the winter after the ground 
freezes since teams can be got in abundance at that time of the 
year and at a lower price than at any other season. In the winter 
the price per cubic yard per mile for hauling will range from 12)^ 
to 20 cts. Gravel generally costs from 10 to 15 cts. per cubic 
yard in the pit. 




Fia. 27. — Harrow suitable for gravel road construction. 



EXAMPLES OF GOOD PRACTICE^ 

Gravel 

Gravel shall be furnished by the contractor from banks ap- 
proved by the engineer and shall be of a quality satisfactory to 
the engineer. In general, it shall consist of hard, sound, durable 
stones of various sizes, ranging from pea stone to a maximum size 
of 3J^ in. The quality of the binding material shall be de- 
termined by the engineer. The amount of binder contained 
in the gravel shall be not less than 15 per cent, nor more than 25 
per cent, and in case the fine material which occurs in the bank 
is deficient or is not suitable as a binder the contractor will 
furnish suitable material and spread a layer of such material on 
each course, mixing and rolling the same, as directed by the 
engineer until it is thoroughly bonded. Gravel shall be spread 
in either two or three courses. The roller shall weigh at least 



' Abstracted from Maine specifications for 1914. 
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10 tons. Any depressions shall be filled and compacted, at the 
time th^y appear, with the same material which is being used. 

Two-course Road 

Whenever the smaller sizes of stone predominate, the bottom 
course shall have a thickness of 4 in. after rolling. This course 
shall be bonded with fine material before the second course is 
applied. The second, or top course shall be similar to the bottom 
course and shall have the same thickness. It shall be bonded 
with fine material until a firm, hard, smooth surface is produced. 
The rolling of each course shall be done while the gravel is wet, 
using a sprinkler if so ordered by the engineer. 

Three-course Road 

Whenever the larger sizes of stone predominate, the bottom 
course shall have a thickness of 3 in. after rolling. The second 
course shall be of the same kind of material and of the same 
thickness. The top course shall have a thickness of 2 in. after 
rolling, and contain stones not larger than IJ^ in. in size. Each 
course shall be thoroughly bonded with fine material by mixing, 
rolling and sprinkling until a firm, hard, smooth, surface is 
produced. 

Spreading 

Spreading wagons may be used when approved by the engineer. 
When dump carts are used, the gravel shall be dumped upon plat- 
forms or upon the ground on the sides and then spread uniformly 
over the surface to be built. It may be also spread with shovels 
from the carts. The contractor shall deposit where directed by 
the engineer, along or near the edge of the road in piles neatly 
formed and approximately 500 ft. apart, 5 cu. yd. of gravel for 
use in maintenance of the road. Gravel surface when finished 
shall conform to the lines and grades given by the engineer 
in accordance with plans and specifications. No, allowance will 
be made for material which may be driven into the subgrade by 
rolling. 

Payment for gravel road will be made per cubic yard com- 
pacted into place in accordance with the thickness specified on 
plans. 
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Gravel for maintenance shall be paid for at the price bid per 
cubic yard, but measured in the wagon at point of delivery on 
the road. 

Gravel Bed and Shoulders. — ^After the road has been graded, 
the gravel bed shall be formed in the central part of the road grade 
as follows: Shoulders of firm earth or other suitable material 
shall be placed on each side of the gravel bed not less than 9 
ft. apart or such greater distance as may be required to retain 
the width of gravel specified. The shoulders shall extend to the 
side ditches or gutters at the same grade and curvature as required 
for the finished road. Where the road grade is high, the shoulders 
may be formed by moving earth from the center of the present 
road grade to the sides, or, if the grade is low, by crowning the 
present road grade by scraping earth from the sides toward the 
center, or if suflScient suitable material cannot be had along the 
roadway, it shall be brought from other places along the line of 
work. 

Rolling Subgrade. — After the shoulders and gravel bed have 
been formed as above described the whole roadway shall be rolled 
until no more compacting is possible. The hollows developed 
by this rolling shall be filled with suitable material under the 
direction of the oflicers in charge and the roadway again rolled 
and left in solid and firm condition everywhere parallel to the 
finished roadway, the metal bed being 8 in. below the finished 
grade and having the same crown. In deep mealy sand, where 
rolling is impracticable when subgrade is shaped, marsh hay, 
wet straw, or fine brush shall be laid on subgrade to prevent the 
first course of gravel from mixing with the sand. 

First Course of Gravel. — After the road has been graded and 
rolled in the manner above described, a layer of gravel shall be 
spread on the prepared bed to such uniform thickness as to be not 
less than 5 in. deep after compacting, 6 in. deep, loose measure. 
The gravel for this course shall consist of good, clean bank gravel, 
not less than 60 per cent, by weight, a larger per cent, if possible, 
of which shall be pebbles that will be retained on a screen of 
3^-in. mesh and pass through a screen of 2)^-in. mesh. If clay 
gravel is used, it should contain only clay enough to coat the 
pebbles, no free lumps. In no case should the clay exceed 10 
per cent, of the mass, for clay makes mud and adds no wearing 
qualities. The gravel course shall then be harrowed with a spike- 
tooth harrow and rolled until no further compacting is possible. 
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The rolling must be done only when the road has been well wetted 
by sprinkling or after rains. Any hollows that may develop in 
the gravel during the process of rolling shall be filled with the 
same kind of gravel and the rolling continued until the surface is 
uniformly smooth and hard and everywhere parallel to, and 3 
in. below the surface of the finished road. The crown can be 
preserved during construction by the occasional use of the grader 
or other suitable floating tools. Ruts formed by hauling over the 
gravel shall be kept filled by using the harrow twice or more 
every day preferably just before quitting time both noon and 
night. 

Second Course of Gravel. — The gravel for the second course 
shall consist of good, clean bank gravel, 60 per cent, by weight, 
a larger per cent, if possible, or which shall be pebbles that will 
be retained on a screen of 3^-in. mesh and will pass through a 
screen of l)^-in. mesh. Other requirements for gravel in this 
course are the same as specified for gravel in the first course. 
This gravel shall be spread on the road to such uniform 
thickness as to be not less than 3 in. deep after compacting, 
4 in. loose measure, after which it shall be harrowed and rolled 
in the same manner as prescribed for the first course. Any de- 
pressions that may be formed during the rolling shall be filled 
with the kind of gravel prescribed for the second course and the 
road re-rolled until the surface is uniformly smooth and hard 
and everywhere conforms to the proposed grade and cross-section 
of the road. 

Manner of Rolling. — Rolling shall be done only when the gravel 
has been thoroughly wetted by sprinkling or recent rains, and 
shall at all times begin at the sides, rolling lengthwise of the 
road, but gradually working toward the center. In the final 
rolling the whole surface of the roadway, including the shoulders, 
shall be rolled from ditch to ditch and the whole road grade left 
in such perfect condition that water will flow without obstruc- 
tion to the side ditches. Rolling may be done with a power 
roller, a heavy horse roller or a traction engine followed by a 
weighted field roller, if one of suitable strength to bear weighting 
to 3 or more tons can be obtained. 

With any kind of a roller the spike-tooth harrow, preferably 
of the lever type, should be used as long as the teeth will penetrate 
the surface. 



Digitized by 



Google 



GRAVEL ROADS 109 

New Hampshirs^ 

The economic value of gravel roads is such that they should 
constitute four-fifths of all the roads of a state. By "gravel" 
I do not necessarily mean a combination of sand and water- 
washed stone, but any combination of material which contains 
not less than 60 per cent, of metal in shape and size so that it 
need not be crushed, whether the binder be true sand, clay or 
marl. 

If the binder is of the latter, it must contain a larger percentage 
of metal than if composed of either sand or clay. To me, gravel 
means an aggregate containing either a stone which from its 
own disintegration will form a binder or one to which must be 
added some material which is adhesive in wet weather and in 
dr3ring forms a binding shell. 

Construction 

In most gravel pits there is stone too large to use in the sur- 
facing but which serves well as a foundation either on sand or in 
wet clay holes. Telford is not absolutely essential under gravel, 
if it is used, the stones should be laid with some regularity. 
Stones as large as 3 in. may be used in the bottom course. The 
crown of the subgrade should be 1 in. to the foot. 

Surfacing may be accomplished by building the shoulders of 
other material and rolling the gravel 8 in. deep over the metalled 
surface of the road. I prefer to leave the rough grading with a 
crown of 3 in. to 10)^ ft. (most of the roads we build are 21 ft. 
wide) and to give the gravel 103^ in. in the center and 3 in. on 
the outside edge of the road. This reduces the average thickness 
of the metal but gives a gravel shoulder which is invaluable in 
the maintenance. It also gives a 10-in. depth for the 5-ft. strip 
in the center upon which the major portion of the travel comes. 

The gravel should be laid in two courses. By the first method 
this affords proper compactness; in the second it is not so im- 
perative, provided the gravel is self-binding and the load is 
dumped far enough ahead so that it must be completely forked 
and shoveled over. Where laid in one course it is very easy to 
spread the gravel so that the larger stones are all in the bottom 

^ From a paper delivered at the Third American Road Congress by S. 
Percy Hooker, State Superintendent of Highways. 
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of the road, keeping ahead of the work in this way and leaving 
the surface composed of the finer material. 

If a binder consisting of clay or marl is to be used, two courses 
besides the binder should be laid. It is advisable to work the 
clay course thoroughly through the top surface with a harrow. 

Frequently enough rain falls to allow the building of the road 
without the use of a sprinkler. This summer has been extremely 
dry, however, and for a considerable time after completion the 
roads upon which no water has been used have failed to " come 
together.'* I find, however, that a good soaking rain will com- 
pact a soft road readily, and where sprinkling is expensive it is 
wiser to build without it. 

Cost 

The cost of gravel roads will vary to a greater degree than that 
of either bituminous or water-bound macadam. The pit price 
of the gravel may be only 5 cts. per cubic yard; its cost is fixed 
by the average haul. With the material very near, the cost of 
gravel construction may not exceed $1,600 a mile, while with a 
2-mile haul it may reach $3,500. Assuming grading and drain- 
age expenses to be $1,200 per mile, the total cost per mile varies 
from $2,800 to $4,800. The average of all the gravel roads built 
in New Hampshire has approximated $3,900. It must be 
remembered that many of these roads are in remote sections, 
where the cost of the more expensive road would be far higher 
than the average in states where the railroad facilities are 
better. 
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CHAPTER VIII 
WATER-BOUND MACADAM ROADS AND PAVEMENTS 

Road surfaces constructed of broken stone cemented into a 
solid mass by means of stone dust and water are known as 
water-bound macadam. The surface thus constructed depends 
for its stabiKty upon the somewhat weak but effective cementing 
property that is possessed by the dust from many kinds of rock. 
The water-bound macadam surface made with good stone will 
be sufficiently stable to carry loads of considerable weight, but 
the integrity of the surface depends upon the excellence of the 
cementing properties of the stone dust used. 

When the surface layer is cemented together by means of a 
bituminous material which has been poured into the openings 
between the stones the surface is known as penetration 
bituminous macadam. 

Materials. — ^Limestone, granite, and the various kinds of 
rocks designated as trap are the principal water-bound macadam 
materials, limestone and trap being employed much more 
extensively than the other kinds. 

Slag, shells, burnt shale, low-grade iron ore, and sandstone are 
occasionally utilized, but cannot be considered of wide im- 
portance as macadam materials. 

Quality of Rock. — A macadam road is subjected to the con- 
stant abrasion of steel-tired vehicles, which tends^ to grind off 
particles from the surface stones. In order to resist this action 
the stone must possess the quality of hardness. 

The surface is also subjected to constant pounding from 
horses hoofs and from the jar of steel-tired vehicles. The 
tendency of these forces is to chip off fragments from the rocks 
or to break the rocks into smaller pieces. The quality of the 
rock that enables it to resist destruction in this manner is known 
as toughness. 

The individual pieces of stone in the surface of the road are 
constantly being moved slightly in the mass, due to distortion 
of the surface under heavy loads. This causes the pieces of 
stone to rub and grind against each other, and to resist this 
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effect the stone must have good wearing properties. The abrasion 
test which determines the wearing property is also to a degree 
a measure to the ability of the stone to resist the grinding 
action of traffic and shock, so that the test is really a combined 
hardness and toughness test. 

The individual pieces that make up the surface of the road are 
held in place partly by the mechanical interlocking induced by 
the rolling and partly by the cementing action of the stone 
dust or screenings that fills the interstices between the larger 
stones. It is, therefore, exceedingly important that the stone 
have good cementing properties. 




Fig. 2b. — A poorly construction macadam which is raveling. 

Since the surface stones are held in place by the cementing 
action of the screenings and since these screenings will blow 
away, will be whipped oflf the surface and out of the spaces be- 
tween the stones by automobiles and will be washed away by 
storms, it is necessary for this bonding material to be replaced 
from some source. If the stone wears fast enough, the dust 
thus made will serve to replace that which is removed and 
therefore the surface will remain in better condition under 
mixed traffic if the stone wears fast enough to furnish the right 
amount of dust. Just what grade is best for any particular road 
will depend upon the traffic. 

Size of Stone in Surface Layer.— The maximum size of stone 
is that size which is just strong enough to carry the loads on the 
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road without crushing. A tough stone need not, therefore, be 
as large as one low in this property. The size is further limited, 
however, when in order to secure a stone large enough to with- 
stand traffic, a size is reached where the stone will tip in the 
surface as a wheel rolls over it. While some engineers permit 
the use of a stone passing a 3-in. ring, it is probable that a size 
passing a 23^-in. ring is about the largest that can be recom- 
mended. If the stone is high in the property of toughness the 
size need not be so great. As a general principle it may be said 
that if the French coefficient of wear exceeds 12, the size for the 
surface layer may be from Ij^ in. down to J^ in., and the size 
from }i in. down may be utilized as screenings for bonding the 
surface, but for motor roads it is better to use 2-in. or 2)^-in, 
for the upper course. If the stone has a coefficient of wear less 
than 12, the size may be from 2}^ in. down to about J^ in. and 
the screenings may be from }4 in. down. Probably the lower 
limit of size for this stone could be either 1 in. or ^i in. without 
materially affecting the construction, but the screenings should 
not be run coarser than }4 in. The trend of current practice 
is toward the use of 23^-iu. stone in the wearing course. 

Size of Stone for Lower Course. — It is not so important to 
have the stone for the lower course of any particular size so long 
as it is convenient to place and roll. Good serviceable roads 
have been built with the lower course made from screenings 3-^ 
in. down, but this cannot be recommended as good practice. 
Any size obtainable up to that which passes a 3-in. ring will 
serve. The lower course is generally made of a stone larger in 
size than that which composes the upper course because of 
the economy in cost of crushing. Not infrequently, however, 
where the upper course is made of stone ranging from 2J^ in. 
down to about ^ in., the same size is also used for the lower 
course. 

Size of Stone for Telford Foundation. — The requirements as 
to the permissible size of stone for Telford foundation are not 
very rigid. A size that can be readily handled by one man is 
suitable. One dimension ought to be within 1 in. of the specified 
thickness of the foundation which may be 6 or 8 in., the width 
as set is from 5 in. to 1 ft. and the length from 8 to 15 in. The 
essential requirement is that the pieces can be readily handled, 
and that they conveniently lay up to the required thickness of 
course. If too large, the stone will not lock together so as to 

8 



Digitized by 



Google 



114 CONSTRUCTION OF ROADS AND PAVEMENTS 

be stable under rolling. The larger pieces are "chinked" with 
spalls so as to hold them firmly in place. 




Courtesy O-and A.Koppcl Co, 
Fig. 29. — Transferring crushed stone to industrial railway. 

Crusher Run Stone. — Stone is sometimes taken directly from 
the crusher and placed on a road. Since the screenings are 
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mixed with the stone, it may be compacted by rolling or by 
traffic and will bond into a fairly stable surface. Such a method 
of construction is suitable only for light-traffic roads, and the 
surface is not likely to wear evenly. 

CONSTRUCTION OF THE SURFACE 

it will readily be seen that a macadam surface cannot dis- 
tribute the load it carries over a very great area of surface. 
It is commonly assumed that the load is carried to the foun- 
dation on 45® lines from the area of application of the wheel or 
other load. Whether or not this is true, it has been shown by 
unlimited examples oP successful construction that any ordi- 
nary soil, when well drained, will carry all normal loads if the 
macadam is made 8 in. thick. 

Exceptions must be made to those soils that are of seepy or 
peaty nature, and are impossible of adequate drainage. Here 
the Telford type of foundation would be used. 

The roadbed is, therefore, prepared by constructing the 
necessary side ditches and placing suitable under-drainage as in 
building a good earth road. The results will be more certain 
if such work could be done some months prior to the placing of 
the macadam, a fact that was discussed in connection with 
gravel roads. 

Thickness of Macadam. — For roads constructed on an earth 
foundation of ordinary clay or loam the thickness after rolling 
is 8 to 10 in., but the 8-in. thickness is more common. If the 
foundation is of gravel, deep sand or other equally stable ma- 
terial, the thickness may be reduced to 6 in. It is doubtful if a 
macadam surface will do at all if a thickness greater than 10 in. 
is necessary for stability. The thickness given is in each case 
that which is obtained after thorough rolling which is about 
80 per cent, of the thickness of the loose material. 

A roller will not compress properly more than about 6 in. of 
loose stone; therefore it is common practice to place the material 
in two approximately equal layers, rolling the lower course thor- 
oughly before the upper is spread. 

When the Telford type of lower course is employed, its thick- 
ness is usually about 6 in., but may be as great as 8 in. The 
Telford base is carefully placed by hand and all chinks between 
the stones filled with spalls, gravel, or crushed stone and then 
rolled with a 15-ton roller. 
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Fia. 30. — Macadam surfaces under construction. 
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The upper layer for a Telford macadam is about 3 in. thick 
after it has been rolled. 

Quantity of Stone Required. — A macadam surface after rolling 
requires 27 cu. yd. of stone per 100 ft. of road 9 ft. wide, to which 
must be added 3 cu. yd. of screening if the upper course only is 
bonded, and 5 cu. yd. if both courses are bonded. Pavements 
of other widths and thicknesses may be computed on a basis of 
a shrinkage of 20 per cent, in the layer of stone during rolling. 
The quantity of screenings required to bond a layer of stone is 
about 20 per cent, of the volume of the layer. These quantities 
hold true for most materials within the limits required for esti- 
mates, but will inevitably vary slightly with the size K)f stone, 
fineness of screenings and actual density of layer after rolling. 




Fig. 31. — A portable stone crushing plant. 

Roadbed and Shoulders. — It is imperative that the broken 
stone be placed between substantial berms or shoulders of earth 
so that when rolled it will be compacted, not merely spread out. 
The earth shoulders may be formed by removing the earth from 
the middle of the road for the required width and grading it out 
to the sides, thus forming a trench for the stone, and this method 
is followed when the road to be surfaced is already well shaped 
up and has the requisite cross-slope. 

If the road to be improved lacks the cross-slope or crown neces- 
sary for good drainage the shoulders are formed by drawing 
material from the sides of the road and the ditches. The 
shoulders thus obtained will be loose and will require thorough 
rolling prior to placing the stone to insure that they will not spread 
out when the stone is rolled. 
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It not infrequently happens that both methods of forming 
shoulders will be necessary on adjacent sections of a road, on 




Fig. 32. — Hauling stone with the contractor's railroad. 

account of the lack of uniformity of the existing earth-road 
section. 

The surface upon which the stone is placed is referred to as the 
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subgrade; and usually is made with a convex cross-section. This 
is desirable for any kind of hard surface that is even slightly 
porous so that there is a possibility that some water may soak 
through to the subgrade. When the subgrade is crowned such 
water will work to the edge and soak away into the shoulder or 
be conducted away through broken-stone drains. 

If, as is generally the case, the amount of crown given to the 
hard surface exceeds the difference in thickness at the middle and 
at the edge, this also necessitates a crown in the subgrade. 

The subgrade must be shaped with care so that no uneven 
places exist because they will either reduce or increase the thick- 
ness of the macadam depending upon whether they are above or 
below grade. 

Since the stability of the surface depends to a large measure 
upon the solidity of the subgrade, it is rolled thoroughly. If soft 
and yielding places are encountered, they are dug out and good 
material substituted, or, if ground water is encountered, the 
necessary under-drainage is put in to remove the water and permit 
the proper compacting of the earth. 

Ptacing the Stone. — If the Telford base is employed, it is 
placed* and rolled as previously described, the stones being care- 
fully set by hand and the spalls and smaller pieces being wedged 
into the openings between the irregular larger pieces. The whole 
is then covered with a thin layer of gravel or broken stone and 
is rolled thoroughly. 

When the lower course is of broken stone and is spread by 
hand, the loads of stone are dumped in such a manner as to be 
convenient for spreading and the stone then spread by means 
of ballast rakes. 

The thickness is gaged in one method by means of cubes of 
wood of a size equal to the thickness of the course of stone. These 
are placed before the load is dumped, and the material is raked 
down until even with the tops of the blocks. They are then 
taken out and placed in position for the next load. This method 
is impractical if the material cannot be spread as rapidly as it 
is hauled. 

In another method the thickness is gaged by means of iron pins 
set with the top at the proper height to gage the thickness, but 
otherwise the method is identical with the one in which the blocks 
are employed. 

When stone is hauled in wagons that are constructed so as 
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Fio. 33. — Cross-Sections for macadam roads. 
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to spread the material partially when dumped, the driver at- 
tempts to move at such a rate as to spread the stone about the 
proper thickness but the layer must be finally trued up by means 
of rakes. The larger dump cars that are drawn by tractors are 
usually equipped in this way and spread the material quite 
satisfactorily. 

Another method that is not infrequently employed utilizes 
the blade grader for spreading the stone. The loads of stone are 
dumped at such a distance apart that when spread they will cover 
the road to the proper thickness. After a number of loads have 
been dumped they are spread by means of the grader. Usually 
a little hand work with the rakes is necessary to take out uneven 
places. 

When the loads of stone are dumped the finer material of which 




Fia. 34. — A macadam road in need of surfacing. 

there is always a certain amount mixed with the coarse, will be 
deposited in the center of the pile while the coarse will roll to the 
edges. After the stone is spread the finer material will be in the 
middle portion of each space covered by one load of stone. This 
has a tendency to cause unevenness during rolUng and is obviated 
by thorough harrowing, which mixes the finer material with 
the coarse or causes it to work to the bottom of the layer. 

No matter what system of spreading is employed, it will be 
found advisable to go over the stone with a blade grader just 
before rolling, to finally smooth the surface. Only a very small 
amount of stone will be carried along by the grader and this 
will fill the low places that exist and the blade will drag down the 
high places. 
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When stone is being spread in a layer less than about 4 in. 
thick the spreading must be done by rakes to insure the proper 
degree of accuracy, and this is particularly true of the upper layer 
of a road that is to be finished as penetration bituminous mac- 
adam. In spreading these thin layers, a templet is used as a 
guide to the thickness, the ends of the templet being supported 
on side forms set to the proper grade. 

Blind Drains. — During the construction period any rains that 
come will soak through the unfinished road and the water will 
collect along the shoulders. To protect against damage at this 
time, blind drains which are merely trenches sufficiently deep to 
permit the water to run freely from the subgrade are dug and 
are partially filled with coarse broken stone which is covered 
with earth to the level of the shoulder. The stone is generally 
put in them when the lower course is placed. These drains are 
spaced about 50 ft. apart on each side of the road but may be 
closer together in the low places in the road and be omitted near 
the hilltops. On long hills it is desirable to dig every third pair 
of the lateral drains to a depth of about 10 in. below the subgrade 
and extend them to meet at the middle of the joad. The drains 
are sloped slightly downhill on grades and are at right angles to 
the center line elsewhere. 

Rolling. — For limestones a roller weighing about 400 lb. per 
inch of width of roll is used and for trap and similar stones one 
weighing about 600 lb. per inch of width is employed. On the 
lower course the rolling begins at the edge of the stone and the 
roller moves parallel to the edge of the stone and at a speed of 
about 100 ft. per minute. The machine moves backward and 
forward, edging in toward the middle at each trip and when the 
middle is reached it is taken to the opposite side of the road and 
the process repeated. The roller then returns to the side first 
rolled and this is repeated until the stone is thoroughly compacted. 
A roller will properly compact and bond about 50 sq. yd. of road 
surface per hour. 

When the stone is thoroughly rolled, each piece will be wedged 
tightly between its fellows, and will thus be restrained against 
any lateral displacement. At this stage of the rolling it will be 
noted that the stones have begun to break under the roller. 
If the rolling is continued after this stage is reached, the stone 
will wear and begin to loosen in the surface. 

Rolling on the upper course of the macadam road is carried 
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out as for the lower course except that the rolling begins out on 
the shoulder about 4 ft. To do this successfully the shoulders 
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FiQ. 35. — Some types of macadam and tandem rollers. 

must be trimmed to such a height that they will roll down level 
with the stone. 
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During the rolling some uneven places will appear and these 
are brought up by the addition of a small quantity of stone of 
the same size as is used in the course. A skilful roller operator 
will frequently sight along the surface of the macadam to detect 
uneven places and will so conduct the rolling as to produce a 
smooth, uniform, tightly keyed surface. Much depends upon 
the skill and experience of the roller op)erator and thorough 
rolling is a vital part of the construction of macadam roads. 

Applying Screenings. — After the rolling on the upper course is 
completed, no vehicles are permitted to drive over it until the 
screenings have been applied. These are dump)ed in piles at the 
side of the macadam and are thrown onto the surface with a 
sweeping motion of the shovel so that they will not be deposited 
in piles. The quantity used is that which will just cover the 
stones. Frequently they are brushed into the surface with 
fiber brooms. Some engineers then sprinkle the surface lightly 
and others roll the screenings dry. As the rolling proceeds, 
bare places will appear and screenings are added until the layer is 
filled and a small quantity remains on the surface. 

Puddling. — When the required quantity of screenings has-been 
spread, the surface is sprinkled and rolled, the roller following 
immediately behind the sprinkler so that the spray of water falls 
on or just ahead of the roller. As successive trips are made, the 
dust on the road and the water form a mortar under the roller 
which is worked into every crevice in the surface. This opera- 
tion of puddling is exceedingly important if a durable surface is 
to be constructed. 

When puddling is completed the road is closed to all traffic 
until the screenings set up, which may be for 2 days or a week 
depending upon the weather. If it is very hot and dry, it is well 
to sprinkle daily for 2 or 3 days. 

After the screenings have set the surface may be rolled again 
after each rain and the more rolling it gets at such times the 
better. 

Finishing Side Roads. — The shoulders should be neatly 
trimmed to the proper cross-slope, the back slopes to the ditches 
and the side slopes on cuts and fills be hand trimmed, and the 
ditches be properly shaped and cleaned of all loose earth. 

Wearing Properties of Stone Roads. — A broken-stone road 
suffers deterioration from four distinct trafiic effects. The 
first of these is an actual grinding away of the rock by abrasive 
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action of steel tires. This is quite likely to be confined to a width 
of about 1 ft. at each wheel track unless the road carries enough 
traffic to keep the vehicles using the entire width of surface. As 
a rule the traffic will keep in the middle unless forced to one 
side. Even well-built roads will have some variation in texture 
and will not wear uniformly and unevenness will result. 

The second of these traffic, effects is the removal of the screen- 
ings from the surface by automobiles. The wind caused by the 
motion of the car carries the finer particles away and the shearing 
action of the tires brushes the larger pieces away. When the 
surface has been denuded of binding material the wheels begin 
to loosen the larger stones. 

The third effect results from single-horse traffic primarily 
but is also caused to some extent by two-horse traffic. The 
pounding of the hoofs on the surface causes the displacement of 
the stones and to a limited extent breaks up the softer pieces. 
Single-horse traffic moves so that the horse usually travels in 
the middle of the macadam where the surface receives little 
wheel travel to make dust and keep the surface rolled down. 
Two-horse teams usually travel with each horse about in the 
- wheel track and they do not, therefore, damage the surface as 
do single-horse vehicles, but have somewhat the same effect. 

The fourth effect is due to the elements, such as rains that 
wash off the screenings and temperature changes that by alter- 
nately freezing and thawing the road disintegrate the stones and 
disturb the foundation. This latter is a minor cause of deteriora- 
tion on well-drained and well-built roads where good materials 
have been used. 

Maintenance. — The surface may suffer almost entirely from 
one of the above causes or it may be subjected to all of them 
simultaneously. The method of maintenance will depend upon 
just how the surface wears. 

If the motor traffic predominates, loss of binder will result, 
and in order to maintain the surface under such conditions it 
will be necessary to renew the binder as fast as it is swept off. 
Screenings or bonding gravel may be used for this purpose, and 
where possible should be put on while the road is wet. 

If the surface wears rapidly, new material must be added 
from time to time to maintain the thickness. Chuck holes and 
ruts will appear and these must be filled to maintain the smooth 
surface. 



Digitized by 



Google 



126 CONSTRUCTION OF ROADS AND PAVEMENTS 

When new stone is added, the old surface must be loosened to 
insure that the new surface will unite with the old. Where the 
area to be patched is small the loosening is done by hand with 
picks but when extensive resurfacing is necessary, the scarafier 
or spikes in the roller wheel can be most economically employed. 
The surface is loosened to a depth of about 4 in., the new material 
is added and rolled or tamp)ed to. place. Screenings are then 
spread, and the patches or new surface bonded, just as in the 
construction of a new road. 

It is important to keep a brokennstone road in a smooth con- 
dition because if a chuck hole starts or a rut appears, it will 
rapidly increase in size and the comfort and convenience of 
traflSc will be interfered with. 

No matter how faithfully a water-bound macadam road is 
maintained, it will be inadequate to meet the demands of exces- 
sive motor traffic unless treated with a bituminous binder to 
keep the surface intact. 

TOOLS AND MACHIKERT USED FOR GRAVEL AND MACADAM 

CONSTRUCTION 

Earth-working Tools. — The earthwork incident to hard sur- 
facing is performed with the tools and machinery that has already 
been described in the chapter on earth-road construction. In 
addition, many other types of machinery are needed. 

Stone Forks. — For unloading coarse crushed stone from cars or 
loading it from storage piles the stone fork is preferable to shovels. 
The forks are of various sizes, but one about 14 in. wide with 
tynes 1 in. apart is very suitable. 

Stone Rakes. — A rake of some sort is needed for spreading 
crushed stone in macadam construction. The type known as 
the ballast rake has tynes about 6 in. long and five or six in num- 
ber. It is best to fasten two rakes together "back to back" 
so as to make a "two-man rake." Two men who become 
accustomed to this form of rake can handle a large amount of 
stone with ease. 

Wagons for Traction Hauling. — If road-building materials 
are to be hauled 2 miles or more and the road over which the 
hauling is to be done is in good condition, heavy wagons drawn 
by a steam or gasoline tractor are economical. Neither the 
tractor nor the wagons should be too heavy or they will do serious 
injury to the road over which they move. The capacity of the 



Digitized by 



Google 



WATER-BOUND MACADAM ROADS 127 

wagons should not exceed 5 cu. yd. and the tractor should not 
exceed 10 tons in weight. The wagons have adjustable dump 
bottoms so that material can either be dumped in a pile or spread 
in a layer on the roadbed. The wagons are arranged with cross- 
reaches or some such device that will insure their following each 
other in a single track around turns. In the operation of such 
outfits weather conditions may reduce the average capacity much 
below the maximum capacity, especially in territory where the 
roads over which hauling is done are not improved. On long 
hauls the capacity of such an outfit is comparatively small be- 
cause it must travel at a slow pace and hence cannot make many 
trips per day. 

Narrow-gage Dump Cars for Hauling. — When the haul for 
materials exceeds 2 miles and the amount of material to be hauled 
is 10,000 cu. yd. or more, a narrow-gage industrial railway is 
economical, unless the grades exceed 6 per cent. These outfits 
are made with sectional portable track which can be placed 
quickly and cheaply and can readily be shipped. The cars have 
a capacity of 13^ or 2 cu. yd. and are arranged to dump sidewise. 
About six of these can be drawn by a team or from 20 to 30 by a 
dinky locomotive. The initii^l cost of the equipment precludes 
its use except on large work. 

Motor Trucks. — The motor truck for hauling road materials 
is of recent development and possesses advantages, particularly 
where the hauling is over improved roads or for delivery over 
paved streets. 

Motor trucks are made with capacities up to 5 cu. yd., and 
motor trucks of the trailer type are of even greater capacity. 
These trucks are self-dumping, travel rapidly and when used in 
connection with some quick loading device will handle large 
quantities of materials. In recent years they have proven to 
be especially advantageous for handling the hot mixtures for 
street pavements such as asphalt and bituminous concrete. They 
are somewhat uncertain if the hauling is over unimproved roads. 

Loading Devices for Materials. — If road materials are being 
used in small quantities some economy in team hauling can be 
effected by the loading chute. These chutes are built to be 
attached to the side of the car and the material is shoveled into 
them from the car. When an empty wagon arrives, the con- 
tents of the chute is dumped into it by merely tripping the door. 
Thus there is no team time lost while the wagon is being loaded. 
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If large quantities of road materials are being handled and it 
is possible to secure raiboad cars with dump bottoms, the loading 
can more economically be done with a bucket elevator. The 
hopper is constructed under the track and the boot of the elevator 
placed so that when the car is dumped the contents are fed into 
the elevator. An outfit of this kind can be installed that will 
readily load a cubic yard of stone per minute. In order to obvi- 
ate the delay while the railroad cars are being shifted, a hopper 
is sometimes built into which the elevator deposits the material. 
From the hopper the material is let into the wagons through 
chutes. The cost of loading materials from cars to wagons with 
this equipment is not much less than for shoveling it by hand, 
but the loading is much exp>edited and the necessity for a large 
force of laborers done away with. 

The locomotive crane with clam-shell bucket is also well 
adapted for loading materials on large work. 

Horse-drawn Rollers. — Rollers with a single divided roll and 
weighing from 4 to 8 tons are employed for compacting the foun- 
dation for pavements and for rolling earth roads. This type of 
roller is drawn by horses or by a tractor. A roller of this type is 
not very effective on macadam or gravel roads. 

Self-propelled Rollers. — Steam- and gasoline-driven rollers are 
quite general in macadam-road construction and in various kinds 
of pavement construction. Two types known respectively as 
macadam rollers and tandem rollers are built. The macadam 
or three-wheeled roller is designed for compacting embankments, 
for rolling the foundation for roads and pavements and for the 
construction of the various kinds of macadam roads. The 
weight may be from 8 to 20 tons, but for all-around work the 
10-ton size is most suitable. The width of the roller varies with 
the weight but the relative amount of weight on the front and 
rear rolls should be about the same for all sizes and since the rear 
roll is larger in diameter than the front, the weight on the rear roll 
should be about 0.6 of the total weight. The combined width 
of the two rear rolls should equal the width of the front roll and 
the path of the rear roll should overlap the path of the front roll 
about 4 in. 

The tandem roller has two divided rolls so arranged that they 
cover the same path when the machine is in operation. The 
steering roll is smaller in diameter than the driving roll, but the 
weight is so distributed that both give about the same compres- 
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sion to the surface. The tandem roller is built in sizes weighing 
from 4 to 16 tons, the lighter ones being used for the first rolling 
on sheet asphalt and bituminous concrete surfaces and for rolling 
brick pavements before the filler is poured. The heavier sizes 
are used for rolling embankments and for the final rolling on 
sheet asphalt and bituminous concrete surfaces. 

Scarafiers. — ^The scarafier is designed for loosening the surface 
of gravel or macadam roads when repairs are to be made. It 
consists of two or more hard-steel teeth set in a heavy frame so 
arranged that the depth to which the teeth penetrate the surface 
of the road can be adjusted. The scarafier is usually drawn by 
a tractor or roller and some types are built so that they can be 
steered independent of the tractor. 

Portable Stone-crushing Plants. — For portable crushing out- 
fits the jaw type of crusher is most commonly employed although 
the g3rratory crusher is also made in small sizes. The crushing 
plant consists of the crusher which will have a capacity of about 
10 cu. yd. per hour, and the screening equipment and storage 
bins. The cylindrical revolving screen is used and is equipped 
with sections of screen to suit the work in hand. Storage bins 
are provided with suflScient capacity to take the output between 
loads so that the plant can run regardless of the regularity of 
hauling. For portable outfits the ordinary well-driller's rig is 
used for drilling the ledge for blasting the stone out. 

Stationary Crushing Plants. — For the larger installations the 
gyratory type of crusher is employed and the other machinery 
and method of operation is much the same as for the smaller 
plants except as regards size. The drilling is done by means of 
steam or air drills. 

All stone crushers are built in such a way that the size of the 
product can be changed and the size of the screens can be changed 
by removing the perforated metal and replacing with another 
size. 

EXAMPLES OF GOOD PRACTICE 

Wisconsin^ 

Surfacing — Quantities Required 

The following table gives the number of cubic yards of material 
per mile to make a given loose depth for various widths of roads: 

^ From BvUelin No. 4, Wisconsin Highway Commission. 
9 
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Table 10. — QnANiiTT of Material Rbqoired for Macadam Roads 





Width of surfacing 




- 


14 ft. \ 15 ft. 16 ft. 


18 ft. 




Cu. yd. 


Cu. yd. 


Cu. yd. 


Cu. yd. 


Cu. yd. 


l>i in. (screenings) 

3 in 


180 
440 
587 
734 
880 
5,280 


280 

684 

913 

1,141 

1,369 

8,213 


300 

733 

979 

1,222 

1,466 

8,800 


325 
782 
1,043 
1,304 
1,565 
9,387 


367 
880 


4 in 


1,174 

1,468 

1,760 

10,560 


5 in 

6 in 

Square yards of surface per mile . 



The following table gives the number of Unear feet of 9-ft. 
road a load of a given size should cover for various loose depths. 
Foremen must compel spreaders to use this table. 

Tablb 11. — Showing Linear Feet op 9-pt. Road for Various Sizes of 

Load 



Weight of load* 


Sise of load 


Loose depth in inches 


Granite, 
pounds 


Limestone, 
pounds 


3 in. 


4 in. 


5 in. 


6 in. 


?,800 
3,500 
4,200 
4,900 
5,600 
6,300 
7,000 
7,700 
8,400 


2,500 
3,125 
3,750 
4,375 
5,000 
5,625 
6,250 
6,875 
7,500 


1 CU. yd. 
IJi cu. yd. 
IK cu. yd. 
l?i cu. yd. 

2 cu. yd. 
2}4 cu. yd. 
2K cu. yd. 
2?i cu. yd. 

3 cu. yd. 


12 ft. 
15 ft. 
18 ft. 
21ft. 
24 ft. 
27 ft. 
30 ft. 
33 ft. 
36 ft. 


9.0 ft. 
11.25 ft. 
13.5 ft. 
15.75 ft. 
18.0 ft. 
20.25 ft. 
22.5 ft. 
24.75 ft. 
27.0 ft. 


7.2 ft. 

9.0 ft. 
10.8 ft. 
12.6 ft. 
14.4 ft. 
16.2 ft. 
18.0 ft. 
19.8 ft. 
21.6 ft. 


6.0 ft. 

7.5 ft. 

9.0 ft. 
10.5 ft. 
12.0 ft. 
13.5 ft. 
15.0 ft. 
16.5 ft. 
18.0 ft. 



Weights of Material 

When buying by weight, to find the amount required, estimate 
that Umestone weighs 2,500 lb. per cubic yard of 27 cu. ft.; 
granite, disintegrated granite and quartzite 2,800 lb.; unscreened 
gravel or sand 3,000 lb., and crushed gravel 2,650 lb. Finer- 
crushed sizes will weigh more than coarse sizes. The above 
averages the three sizes commonly used if they are dry. Screen- 
ings, sand and gravel are often shipped wet and will weigh far 
in excess of the above. 
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Spkeading 

The simplest and most satisfactory way to spread stone 
accurately to a definite depth is to know how many cubic yards 
are in a load, and figure from the foregoing table how many feet 
of road it should cover to the depth required, and to spread it 
over that many feet and no more or no less. It is much the most 
convenient to have all loads hauled the same size, in which case 
the spreader can measure accurately just how to dump each 
load. To find the capacity in cubic yards of a wagon, multiply 
the inside length by the width and then by the height (all in 
feet) and divide by 27. 

It takes a good man to make a good spreader. Much of the 
looks of the road depends upon his work and much of the money 
available can be waisted by a careless workman who puts on too 
much material. Check the loose depth of the stone often and 
see that he is spreading each load to the proper distances so that 
stone is neither too thick nor too thin. 

PmsT Course 

(No. 1 stone usually 2 in. to S}i in. in size, usually spread to a 
loose depth of 5 in., never more than 6 in. and seldom less than 
4 in.) 

The first course of rock or gravel can now be dumped on the 
subgrade and spread to the required thickness with rakes and 
shovels, after which it is to be rolled until it is packed firm and 
hard and there is no movement under foot as you walk on it. 
On very sandy soils, to keep the sand from working up through 
the stone, place a fair covering of clay, marsh hay, straw, or 
weeds (good in the order named) before placing any stone. 
Shoulder trenches should be filled with the No. 1 stone so as to 
make blind drains. Cover the stone in the trench with sods, 
grass side down, or with hay or straw to keep dirt from clogging 
the water course. Care should be used in rolling the first course 
to keep the roller in the trench and not to overlap the stone and 
crush the shoulders. Roll from outer edge toward center. Clay 
or screenings are seldom necessary on the first course. Place 
about 200 ft. of first course stone before starting to lay No. 2. 
No. 1 bin does not usually hold this much, but No. 2 stone can 
be put in the bottom course until the first course is laid 200 ft. 
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ahead, provided the two sizes are kept in separate strips, laying 
say the first 125 ft. of No. 1 and then starting with No. 2. Some 
prefer to pile the No. 2 until the No. 1 is far enough ahead 
and use it when the end of the work is reached. 

Hakrowing 

Although not much used in Wisconsin, many highway engineers 
claim that a good stout spike-toothed harrow is a necessity in 
properly compacting stone and gravel, and that a large part of 
the rolling of the two first courses can be saved by thorough 
harrowing after spreading. The Commission will have this 
method thoroughly tried out on several jobs this summer, and 
hopes that some of the County Highway Commissioners will 
also experiment with such harrows. 

Second Course 

(No. 2 stone, usually }4 in. to 2 in. in size; usually spread to a 
loose depth of 4 in., never more than 5 in., seldom less than 3 in.) 

The second course of stone is now hauled on top of the first 
and spread evenly to the depth called for. This course is rolled 
commencing on each outer edge with the rear wheel half on the 
stone and half on the shoulders and rolling toward the center. 
The roller should be run over this course a number of times until 
the stone or gravel is brought to shape and fairly well compacted 
before screenings or dust is applied. All low places that have 
shown up should be filled with No*. 2 stone and high spots raked 
down so that the surface presents a smooth even appearance. 

Third Course or Screeninqs 

(No. 3 stone, usually from dust to 3^ in. in size. Not necessary 
in pit-run gravel or shale roads.) 

Screenings may be hauled at any time after subgrade has 
been finished. Dump in piles with inner edge about 2 ft. from 
edge of trench or subgrade. Never dump screenings on the 
second course. If 1 cu. yd. of 27 cu. ft. is dumped in one place, 
the centers of piles should be about 30 ft. apart for 9-ft. road or 
about 18 ft. apart for a 15-ft. road. A cubic yard of screenings 
under ordinary conditions will cover about 275 sq. ft. of surface. 
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A cubic yard of screenings bought by weight is not a cubic yard 
by measure, especially if wet. 

Use a square-point dirt shovel to apply screenings. Put them 
on very thinly with a quick sweeping motion, working from one 
end of the road toward the other. Keep roller running con- 
stantly while putting on the screenings. Repeat this process 
until all voids between stones are filled. Roll until stone stops 
moving" and the surface is hard, and all second-course stone 
slightly covered with screenings. It is necessary to bind quartz- 
ite or granite with some good cementing material, such as 
clayey pea gravel or disintegrated granite. If neither of these 
are available, it is best to use a limestone top course or bind the 
granite with a bitumen. Clays and limestone screenings have 
not proven to be satisfactory binding materials for this class of 
stone. If clay is used, apply it dry a little at a time, and after 
the voids are well filled and the road is rolled, cover the surface 
with screenings, preferably with the dust screened out. Don't 
use too many screenings — just enough to nicely cover the road 
at all stages is just right. Too many screenings simply allow 
the road to rut more easily. 

Flushing 

With the stone covered with screenings the road is ready for 
water. On clay soils trim down shoulders with road machine 
before applying water to prevent too much mud at sides. Don't 
try to finish over 400 ft. of road at one time. It will dry out 
before you get it soaked. It is customary to finish up each night 
or every other night the road ready for finishing. If screenings 
stick to tires, scrape them oflf or keep tires well wet, or both. 
Sprinkle road until screenings are thoroughly soaked and tires 
nm clean. When road is wet enough, follow sprinkler with 
roller. If screenings pick up on roller wheels, stop rolling and 
apply more water. Keep roller as close to sprinkler as possible. 
If bare spots or holes appear, put on enough dust to cover them. 
Sprinkle and roll until water is continually carried along in front 
of the roller wheels at every point of the road being flushed. 
Road is then finished. Pit-run gravel roads are flushed in about 
the same way, but must be very wet when rolled or quite dry. 
A rainy day is the best time to finish a road. 

If the road fails to compact and is spongy under the roller. 
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the subgrade is too wet. Take the roller off and wait until the 
road dries out, or if conditions are very bad, dig out the stone 
and mud underneath, refill with good dry material and surface 
again. Use tile drain where necessary. Never have more than 
600 ft. of unfinished road on your hands. Keep the work com- 
pact and finish as you go. 
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CHAPTER IX 
CONCRETE ROADS AND PAVEMENTS 

The use of concrete for the wearing surface of the road or 
pavement is a recent development in the utilization of this 
material. Concrete has for many years been used as a base for 
various types of pavements, and as such its function was to dis- 
tribute the load carried by the pavement siuface over sufficient 
area of the earth subgrade to insure stability. In this use the 
material is subjected principally to compressive stresses. It is 
also subjected to temperature stresses but these are generally 
of no moment since the cracks that result are not numerous 
enough to affect the stability of the surface. 

When concrete is used as a wearing surface it must perform all 
of the functions required of the concrete foundation and must 
in addition resist the abrasive action of traffic. Concrete of 
the composition employed for the pavement base is not well 
adapted to resist abrasion. 

Stresses in Concrete Roads and Pavements. — The stresses to 
which a concrete road or pavement is subjected are as follows: 
tension, and compression, due to the distortion of the pavements 
under loads or to an irregular settlement of the subgrade; ten- 
sion due to temperature changes and changes in moisture con- 
tent and abrasion due to the wear and shock of traffic. Of these 
the last two are undoubtedly the most important. 

MATERIALS 

Sand. — In proportioning the concrete for a pavement, account 
must be taken of the character of each of the ingredients, cement, 
sand, and coarse aggregate. A good grade of Portland cement 
is assured by requiring that it pass the standard tests for Port- 
land cement adopted by the American Society for Testing 
Materials. The sand should also be of good quality. It must 
be clean and must consist of sound particles of quartz or other 
siliceous materials and must be reasonably well graded from J^ 
in. down. It seems to be established that the sand should not 
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contain to exceed 20 per cent, passing a 50-mesh screen and not 
more than 5 per cent, that will pass a 100-mesh screen. It 
ought not to contain to exceed 3 per cent, (dry measure) of clay 
or loam. In order to test the quality of the sand it is made into 
briquettes of 1 to 3 mortar and these briquettes tested in com- 
parison with 1 to 3 briquettes made of the same cement and 
standard Ottawa sand. A suitable sand will make a briquette 
of at least as great strength as that of the briquettes made of 
standard Ottawa sand. Unfortunately, there is as yet no gener- 
ally accepted test for the quality of sand as regards its ability 
to withstand abrasion. If such a test were extant it would be 
particularly applicable to sand for concrete for road surfaces. 

Coarse Aggregate. — The coarse aggregate should have suffi- 
cient strength to withstand abrasion at least as well as the mortar 
which surrounds it and while no value for the coefficient of wear 
can be given that will apply to all conditions, it may be taken 
as a safe general rule that no coarse aggregate should be used 
having a coefficient of wear of less than 10 as determined by the 
Deval test described in Chapter V. If the coarse aggregate is 
somewhat harder than the cement mortar, that is of no particular 
moment, because when the mortar has worn down even with the 
stones in the surface it will be protected by them. 

It is not only important that the coarse aggregate be made up 
of a material having a high Coefficient of wear but that it should 
also be of uniform quality so that the surface will wear evenly. 
Especial precaution should be taken to insure that the coarse 
aggregate does not contain occasional soft particles. Frequently 
broken stone or stone screened from bank gravel will contain a 
percentage of soft pieces. These are quite likely to be found 
near the surface after the road is finished. If so, they will dis- 
integrate under traffic and climatic action leaving pits in the 
surface which will rapidly enlarge under the abrasion of steel- 
tired, vehicles. 

Size of Coarse Aggregate, — ^There is no theoretical cgnsidera^ 
tion entering into the selection of the size of the particles of the 
coarse aggregate other than that the smaller they are the more 
uniform and smooth the surface will be. . Experience has shown 
rather conclusively that the best results can be obtained if the 
coarse aggregate used does not exceed a size that will pass a l)^- 
in. ring, and frequently the size is limited to that which will pass 
a 1-in. ring. 
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Materials for Two-course Pavements. — When it is impossible 
at reasonable cost to secure coarse aggregate of the durability 
required for the wearing surface, the pavement may be con- 
structed in two courses. The lower course is mixed substantially 
as a pavement base would be but the upper course is constructed 
of durable aggregates and placed within a few minutes after the 
lower course has been completed. The composition of the wear- 
ing course may be cement, sand and granite, or trap-rock chips; 
or may be cement and a good grade of coarse sand. 

PROPORXIONING CONCRETE 

Concrete for a One-course Pavement. — Two factors must be 
considered in deciding upon the proportions to be used for a 
pavement. First the ratio of sand to cement that will give 
a mortar of sufficient strength is determined. This may be 1 
part cement to 2 parts sand or it may be 1 part cement to 13^ 
parts sand. Judgment and experience together with the char- 
acter of the sand as indicated by the briquette tests will de- 
termine the proportion which is required for any known traffic 
condition. The two proportions mentioned are used to about an 
equal extent. 

The proper proportion of mortar to use with the coarse aggre- 
gate is then determined. In deciding this it must be remembered 
that a smooth, close surface texture is desired and that there 
must be some excess of mortar so that in placing the concrete 
the mortar can be flushed to the top readily and will completely 
fill the voids in the coarse aggregate so as to insure density. Ex- 
perience indicates that it is desirable to have about 10 per cent, 
more mortar than is necessary to fill the voids in the coarse 
aggregate in order to insure dense concrete with plenty of 
mortar for finishing the surface. 

In proportioning the concrete, the exact method is to determine 
the per cent, of voids in the coarse aggregate and use enough 
mortar to fill these voids and 10 per cent, in excess. Practical 
considerations make this impossible in many instances and there- 
fore specifications provide mixtures which will ordinarily ac- 
complish this result but may in some instances give a greater 
excess of mortar than needed. The mixtures most often specified 
are 1 part cement to 2 parts sand and 3}4 parts coarse aggre- 
gate, or 1 part cement, 2 parts sand and 3 parts of coarse aggre- 
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gate and the latter is probably the most satisfactory for general 
purposes. These mixtures will give more than 10 per cent, ex- 
cess of mortar with many kinds of coarse aggregates and where 
the character of the aggregate is known to be such that a 1-13^-3 
or a 1-2-4 mixture will give enough mortar to fill the voids and 
provide enough excess for finishing, these mixtures are specified. 
A study of the available aggregates in any locality is necessary 
before specifying the mixture and if those materials that are 
satisfactory in quality are variable in grading, the specification 
must provide good concrete with those having the poorest 
grading. This will entail some extra cost with those materials 
that are well graded, but is the only safe course to pursue. As an 
example let it be supposed that of the available stone that from 
one source is well graded and upon test is tound to contain 35 
per cent, voids while another plant furnishes an equally durable 
stone containing 45 per cent, voids. The specification would 
then need to provide for a suitable mixture with the stone con- 
taining 45 per cent, voids which would therefore give a slight 
excess of mortar if the ston:e containing 35 per cent, voids were 
used. 

Cross-section for the Concrete Road. — ^The concrete road is 
commonly constructed with a small amount of crown, the usual 
practice being to make the crown at least equal to one one- 
hundredth of the width but not greater than one seventy-fifth 
of the width. These ratios of crown to width are not always 
adhered to but represent the best practice. 

Experience seems to prove that the concrete surface is less 
likely to crack if placed on a flat subgrade and accordingly for 
widths up to 20 ft. the subgrade is made flat and the crown is 
secured by making the thickness of the concrete greater at the 
middle than at the edge. For heavy traffic the thickness at the 
middle is usually 8 in. and at the edge about 6 in. For lighter 
traffic the thickness at the middle is made 7 in. and that at the 
edge about 5 in. A number of cross-sections are shown in Figs. 
36, 37 and 38. 

Cross-section for Concrete Pavements. — The rules for crown 
given above are applied to pavements as well as to roads. On 
account of the width of a pavement it is impossible to have 
enough difference in thickness between the middle and edge to 
secure the proper crown. Consequently the concrete pavement 
is designed of uniform thickness, which is seldom less than 6 in. 
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and rarely more than 8 in. This, of course, requires the use of a 
crowned subgrade. Typical cross-sections for concrete pave- 
ments are shown in Fig. 40. 

By casting concrete curbs, ^ gutters and pavements as monoliths 
the cost of highway and suburban road construction has been 
considerably reduced. Typical cross-sections of the various 
designs are shown in Fig. 39. Integral curbs add but a small 
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Fig. 37. — Outline cross-sections for special conditions. 

amount in yardage of concrete, and the cost; depending on the 
type, should not be more than one-fifth to one-tenth of the cost 
of separate curbs. Distributed over the total area of the pave- 
ment there is added but a few cents per square yard to the 
pavement cost. 

With reinforcing in the slab it is usual to place the concrete 

* See Engineering Record^ Jan. 23, 1915. 
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in two layers, adding the curb with the second coat. On flat 
grades the curb height varies between inlets from 2 to 8 in. On 
streets having sufficient longitudinal slope to insure good drainage 
the curb height is made 6 in. and even as low as 3 in. 

Where the pavement is laid in one course, some form of curved 
gutter is used. The strike board is then cut away at the end to 
give the proper shape. 



Slopes 




' SECTION IN CUT AND ON LEVELGRdUND 

Fig. 38. — Cross-eections recommended by American Concrete Institute 



EARTH FOUNDATION 

Preparation of Subgrade. — It is believed that in many instances 
the cracks in concrete road and pavement surfaces are due to 
unequal settlement of the foundation, and, therefore, it is de- 
sirable to take every precaution in preparing the subgrade, to 
insure but slight and uniform settlement. The effect of long- 
continued traffic on an earth road is to form a crust of hard-packed 
earth over the portion of the road most used. On a country 
road the width of such a crust is about 10 or 12 ft., and on a street 
15 to 20 ft. This crust or dense layer of soil often extends to the 
depth of 2 ft. In shaping the subgrade only the upper portion 
of this is disturbed. At each edge of the hard portion, the earth 
roadway is less dense because it has had less traffic. The edge 
of the* concrete road or pavement, therefore, rests on slightly 
less dense soil than that at the middle and settlement at the edge 
will be more marked than at the middle. This will be likely 
to result in longitudinal cracks near the center line of the pave- 
ment. No amount of rolling will bring the outer portion of this 
subgrade to the density of the middle portion if that middle por- 
tion has received the puddling action of traffic for years. There- 
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fore, in the preparation of the subgrade the problem is to bring 
the middle portion to somewhere near the density of the outer. 
This can be done by plowing the entire width of the subgrade, 
bringing it all to a uniform condition, shaping it and then rolling 
until solid. Such treatment will insure nearly uniform density 
across the subgrade. 

Similarly, when the profile of the road passes from cut to fill, 
there will be in the vicinity of the transition a section of con- 
crete which is on top of the old undisturbed roadway for a part of 
its length and on new made cut or fill for the remainder. Here 
again unequal density exists in the foundation and unequal settle- 
ment and transverse cracking is inevitable. The difficulty can 
be overcome by loosening the entire subgrade, shaping it and 
then rolling to bring it to uniform density. 

As with many other types of hard surfaces the best results will 
be obtained when the grade-reduction work is completed and the 
earth surface traveled for a time prior to placing the concrete 
surface. This will insure that there will be little settlement of 
the fills after the concrete surface has been constructed and 
excessive cracking will, therefore, be avoided. 

Rolling the Foundation. — In every case the foundation should 
be thoroughly and repeatedly rolled and special precautions 
taken to remove any soft places that appear during the rolling. 

It is apparent that thorough subsurface and surface drainage 
are prerequisites of successful concrete road construction. While 
drainage is important with any type of surface, it is probably 
more so with concrete than with any other. 

PLACING THE CONCRETE 

Mixing and Placing. — A well-designed batch mixer is specified 
for concrete for road or pavement construction, and the type of 
self-propelled machine with a material hoist for loading and either 
a boom-and-bucket, or a chute for delivering the concrete is 
commonly employed. Of these, there are many kinds about 
equally satisfactory, and the advantage in their use lies in the 
fact that concrete is deposited directly from the mixer and the 
aggregates, therefore, have no opportunity to separate as some- 
times happens when concrete is conveyed for a distance in carts 
or barrows. The sand and stone for the concrete are deposited 
on the subgrade, after it has been rolled, in quantities just suflS- 
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cient to make the requisite thickness of pavement. The mate- 
rials are put in at one end of the mixer and discharged at the 
other^ the mixer moving along the subgrade as fast as the material 
is used up. 

The sand and stone for a batch of concrete are carefully 
measured in special barrows or in bottomless measuring boxes 
placed in the ordinary barrow. 

A recent development is to load the aggregates into a small 
tram running on 18-in. gage track. The box on the tram is 
divided into two compartments of the right size for sand and 
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stone respectively. The tram is run up to the loading hopper 
and dumped. The track is in sections which are taken up as 
fast as necessary and shifted farther back along the stock pile. 

Some outfits of recent design have a mixer of sufficient capacity 
to mix 40 cu. ft. of material at a batch. The aggregates are hauled 
in l)^-yd. industrial railway cars, each car being loaded with the 
proper amount of sand and stone for one batch of concrete. The 
cars are drawn to the mixer and dumped directly into the hopper. 

If the width of the pavement does not exceed about 30 ft., the 
entire width is placed at one operation and is struck oflf by means 
of a template which spans the entire width of the roadway. On a 
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street carrying a car track the section between the track and the 
curb can be placed at one operation and the form at the track will 
serve as a guide for the template, while the curb which has been 
previously constructed will serve as a guide at the gutter. If the 
pavement is wider than about 30 ft., as would be the case with 
pavements on streets having no car tracks, transverse forms are 
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usually set and the concrete struck off by means of a straight 
edge resting on the transverse forms. Longitudinal form boards 
at the middle of the pavement are avoided since they inevitably 
form a line of weakness which results in longitudinal cracks. The 
transverse forms are usually placed so as to form expansion joints. 
Strike boards spanning streets as wide as 40 ft. have been used 
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successfully but extreme care is required in their construction if 
sagging is to be avoided. 

In country-road construction side forms are placed at each 
edge of the pavement and the strike board is drawn along the 
tops of the side forms. Several types of strike board are shown 
in Fig. 44. 

Extreme care is exercised in placing the concrete to insure a 
uniform texture of surface. The concrete must not be mixed 
too wet, or separation of the aggregates will occur when the 
concrete is deposited. After the surface has been struck oS to 
the desired shape it is finished with a wood float, the laborers 
working from a bridge which spans the roadway. Excessive 
floating is undesirable because of the possibility of wearing hollow 
places in the surface, and the finishing is preferably delayed 
until the cement begins to set up, which is generally about 15 
min. after the concrete has been mixed. Some engineers prefer 
to finish the surface as soon as possible after the concrete has 
been placed. 

Curing the Concrete. — Since the surface of the concrete road 
will be subjected to abrasion it is desirable for the concrete to 
be as tough as possible. Concrete that dries out is much in- 
ferior to concrete that is kept moist and sets properly, and the 
curing, therefore, consists in protecting the surface from drying 
and in furnishing plenty of water for the setting. As soon as 
the cement takes the initial set, the surface is covered with can- 
vas which is sprinkled constantly. Then as soon as the concrete 
has set sufficiently, it is covered with about 2 in. of clay or loam. 
Because of its tendency to dry out rapidly, sand is not a good 
covering unless it is put on to a depth of 3 or 4 in. The cover- 
ing is kept wet for 2 or 3 days and then kept moist for about 
10 days- The first 10 hr. after the concrete surface has been 
finished is the critical period for it and the durability of the 
road is largely determined by the care taken during this brief 
period. 

Expansion Joints. — The value of expansion joints in concrete 
pavements* is as yet unestablished, and the trend is toward their 
elimination. Custom and current practice is to make expansion 
joints at intervals of 25, 35 or 60 ft. if they are used at all. Some 
engineers prefer one spacing, others another. If it is assumed 
that the tensile strength of concrete is 50 lb. per square inch, 
then theoretically the spacing of the joints should be about 50 

10 



Digitized by 



Google 



146 CONSTRUCTION OF ROADS AND PAVEMENTS 

ft.; nevertheless many roads have been constructed with this 
spacing and the concrete slabs have cracked between joints. 




Fio. 41. — Mixing and placing concrete on a rural highway. 

There are, however, apparently about as many transverse cracks 
on pavements having joints spaced 35 ft. apart. The American 
Concrete Institute recommends that where joints are used they 




Fia. 42. — A water supply station for concrete road construction. 

be spaced at intervals of from 50 to 75 ft. and that the expansion 
material consist of a layer of felt % in. thick. 

Protection plates have been used extensively at the expansion 
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joints. These plates are so placed that the edge is flush with the 
surface of the concrete. They are made of soft steel and the 
two plates that constitute a joint are separated by a layer of 
elastic felt the thickness of which may be as little as }4 in. and 
is seldom more than % in. Experience seems to indicate that 
the metal plate is unnecessary and even a detriment. It does 
not wear down as fast as does the concrete, the result being a 
high place at the joint and a low place at each side. 

Whatever type of expansion joint is employed, the concrete 
at the joint ought to be neither higher nor lower than the slab 
back from the joint. Considerable diflSculty has been ex- 
perienced in finishing the joint to the same elevation on both 
sides of the joint, but recently a split-wood float has been de- 
vised that insures a good finish at the joint. This float spans 
the joint and thus brings the concrete on each side of the same 
elevation. 

Reinforced-concrete Pavements. — It is often recommended 
that when pavements exceed 20 ft. in width, reinforcement of 




Fig. 43. — Well-built concrete road. 

some kind be used for the purpose of preventing sizeable cracks 
and to distribute the stresses due to temperature and moisture. 
The amount of such reinforcement recommended by the Ameri- 
can Concrete Institute is about 0.049 sq. in. of reinforcement per 
foot of pavement width, in longitudinal direction and 0.03 sq. in. 
per foot in the transverse direction. The reinforcement may 
be a wire mesh or expanded metal made up to give the desired 
amount of reinforcement in each direction, or it may consist of 
square or round rods. The advisability of such reinforcing is 
still a matter which is based on opinion rather than on definite 
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experimentation but under average condition the reinforcement 
should be employed. Where bad foundation is encountered, 
reinforcement designed especially to care for those conditions is 
employed. 

Characteristic of tlie Concrete Road. — ^Tbe well-constructed 
concrete road has a granular, uniform, easy-riding surface which 
affords excellent traction for motor vehicles and fair foothold 
for horses. It is relatively free from dust, but is somewhat 
trying to the eyes in bright sunshine due to its white color. 
When built well, it resists abrasion well, except at unprotected 
cracks or joints, but when a break occurs deterioration is rapid. 
The cost varies from $1.25 per square yard of surface to $1.65 
for a thickness of 8 in. at the crown line and 6 in. at the edge. 
As to the durability or ultimate life, experience does not yet 
permit a definite statement to be made but every indication is 
that it is. a durable type of pavement if properly built and 
properly maintained. 

Maintenance. — The defects that appear in the concrete 
pavement under traffic are (a) longitudinal and transverse cracks, 
(6) pits in the surface where pebbles or stones have disintegrated 
and been picked out, (c) abrasion or breaking down at the ex- 
pansion joints, and (d) gradual wearing of the surface. The 
method of maintenance is the same for all of these defects. A 
bituminous material, usually a soft grade of tar, but occasionally 
a similar grade of asphalt, is poured into the cracks and into the 
pits in the surface and into the expansion joints and is then 
covered with coarse sand or chips of hard stone. This method 
of maintenance if properly carried out will probably serve in- 
definitely and the only deterioration will be the natural wearing 
away of the surface under traffic. Many attempts have been 
made to minimize this effect by covering the entire surface 
with a layer of some kind of bituminous material. These 
attempts have been made with varying success, but appear to 
give promise that a material will eventually be manufactured 
that will adhere to the surface and will thus form a cushion 
protecting the concrete from abrasion. As a matter of fact', 
such a surface is being used extensively on the California State 
highways and is proving successful. The climatic conditions 
are perhaps advantageous to this material in California, but it 
seems that a similar treatment will be worked out for roads in 
other localities. The best results so far seem to have been ob- 
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tained with a light grade of tar and with a light grade of as* 
phaltic oil. Such a surface apparently will be satisfactory for 
2 or 3 years when it will need to be replaced. This, however, 
does not constitute an expensive maintenance charge, and if, 
as believed, it prolongs indefinitely the life of the pavement, it 
will be justified. 

Concrete Road with Bituminous Top. — ^The State of California 
has constructed many miles of concrete roads with a thin wear- 
ing surface of asphalt and stone chips. The concrete road proper 
is 4 in. thick and the mixture is 1-2)^-5. This method of con- 
struction has attracted wide attention and the following is a brief' 
description of the methods employed and the material used. 

''In this method of construction,^ the base is the same as if 
the 1}4- to 2-in. asphaltic concrete covering were to be applied, 
but instead a thin coating of asphaltic oil of special quality is 
put on to the concrete by spraying machines at the rate of about 
J^ gal. to the square yard. Clean stone screening or coarse 
sand are then added in sufficient quantity to absorb the oil. The 
process requires much care in the selection of the materials used 
and in their manipulation but the result is a bituminized coating 
about % in. thick. The cost of such surface work ranges from 
5 to 10 cts. per square yard of pavement, depending on the cost 
of materials and local conditions. This means that more than 
90 per cent, of the cost of the work on the road goes into grading, 
culvert work and the concrete base, all of which may be con- 
sidered as practically permanent, and the remainder into the 
thin wearing surface. 

"Such a wearing surface should last from 2 to 4 years before 
it requires renewal, which renewal should cost considerably less 
than the original application. The thin surface is best adapted 
to rubber-tired vehicles, but it wears well under a considerable 
volume of mixed traffic consisting of both rubber- and iron-tired 
vehicles. The thin road surface can be recommended for a 
road carrying as many as from 500 to 600 vehicles a day, 
provided a considerable portion of the vehicles are rubber-tired." 

The following is the specification for the asphaltic oil used on 
the California work. 

Specification for Road Oil. — (a) The oil shall be a natural oil 
with an asphaltic base, treated to remove water or sediment, or 
the residuum of such an oil from which the volatile material 

» A. B. Fletcher, State Engineer of California, in *' California Highways. " 
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has been removed by distillation^ and shall be satisfactory to the 
engineer. It must not have been injured by overheating, and it 
must not be obtained by adding solid asphalt to lighter oils or 
distillates. 

(b) In determining the quantity of oil delivered, the correction 
for expansion by heat shall be as follows: From the measured 
volume of oil received at any temperature above sixty (60) 
degrees F. an amount equivalent to four-tenths (0/4) of one (1) 
per cent, for every ten (10) degrees above sixty (60) degrees F. 
shall be subtracted as the correction for expansion by heat. 
For the purpose of measuring oil, a temperature of sixty (60) 
degrees F. shall be deemed a normal temperature. 

(c) Deduction will be made for water and sediment in exact 
proportion to the percentage of water and sediment found therein, 
and the oil shall not contain over two (2) per cent, of such water 
and sediment. 

(d) After being freed from water and sediment, the oil shall 
contain not less than ninety (90) per cent, of asphalt, having at a 
temperature of seventy-seven (77) degrees F. a penetration of 
eighty (80) degrees District of Columbia standard. The per- 
centage of asphalt shall be determined by heating twenty-five 
(25) grams of said oil or residuum in an evaporating oven at a 
temperature of four hundred (400) degrees F. until it has reached 
the proper consistency, when the weight of the residuum shall be 
determined and the per cent, calculated. 

(e) The oil shall show an adhesive strength of not less than 
three hundred (300) seconds when tested at a temperature of 
seventy-seven (77) degrees F. by the Oshorne adhesive test 
apparatus at the laboratory of the California Highway Commis- 
sion. The oil shall show a specific viscosity of not more than 
one hundred (100) when tested with the Engler viscosimeter at a 
temperature of two hundred and twelve (212) degrees F. 

(/) Residuum shall not contain in excess of two-tenths (0.2) 
of one (1) per cent, of organic matter insoluble in carbon tetra- 
chloride at ordinary temperature, after the removal of the 
percentage of water and sediment. 

MACHINERY USED FOR CONCRETE ROAD WORK 

Mixers. — Any batch mixer of good design may be used for 
concrete road and pavement construction, but the self-propelled 
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type with some sort of boom or chute for distributing the con- 
crete has come into wide use. It is best to spread and finish the 
concrete immediately behind the machine, which makes this type 
of mixer particularly desirable. The two-sack batch size is 
quite widely used. The later models have the batch meter for 
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indicating when the batch has been mixed long enough, automatic 
water tanks, and loading skips. 

The delivery may be by means of a bucket traveling on a 
swinging boom, by means of a rotating cylindrical chute, or by 
means of a straight chute. Probably there is no great difference 
between the first two methods of depositing the concrete so far 
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as flexibility is concerned, but the third has a somewhat limited 
radius of delivery due to the fact that a relatively- short spout 
must be used to secure enough slope. 

The mixer travels along the road under its own power, being 
equipped with a special clutch which can be thrown in with a 
lever whenever it is desired to move the machine. 

Rollers. — The three-wheeled roller weighing about 8 tons or 
the tandem type of roller of about the same weight is used for 
compacting the foundation. 

The single roller drawn by teams is also used, but it is not to 
be recommended. 

Finishing Bridge. — The essential of the finishing bridge is that 
it be reasonably light so as to be easily moved and that it be 
strong enough to support two men. It must be supported low 
enough to permit the men to reach the surface readily with the 
floats. 

Strike Board. — The strike board or template used to strike 
off the surface is a 2-in. plank about a foot wide at the ends and 
having one edge cut to fit the crown of the road. The striking 
edge is faced with a metal strip. At the ends metal handles are 
provided for convenience in operation and if the length exceeds 
about 10 ft. a rod is attached at the middle so that a laborer can 
assist in pulling the board along. 

In some instances a strike board is made double, and that is 
with two 13^-in. planks about 6 or 8 in. apart. This form of 
template does not have any advantages over the single-plank 
to compensate for the greater weight. 

For streets wider than 16 ft., the strike board must be care- 
fully trussed to prevent its springing while in use. Not infre- 
quently the longer templates are arranged with rollers at the 
ends which follow the top of the side form thus carrjring the 
weight of the template and facilitating its operation. 

Finishing Floats. — The concrete road or pavement is almost 
universally finished with a wooden float. It may be the ordinary 
float about 6 in. wide and 12 to 14 in. long with the handle affixed 
to the top, or it may be the larger float which is about 12 in. 
by 16 in. and haS a handle about 4 ft. long. 

Several attempts have been made to construct mechanical 
floats and doubtless these will eventually be successful. The 
general plan is to arrange a series of small wooden floats on a 
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chain or cable and to cause them to be dragged across the 
surface. 

For finishing at the expansion joint the split float is used, the 
two parts of the board being separated by a slot about 2 in. wide. 
The slot spans the joint filler and insures that both sides will be 
finished to the same elevation. 

Joint Setting Devices. — If metal protection plates are used at 
the expansion joints, special devices are sometimes employed for 
setting them. The device consists of a bar of tee section bent 
to conform to the cross-section of the road surface. The pair of 
protection plates with the felt filler between is clamped to the 
setting bar, the ends of which rest on the side forms. After the 
joint is in place and the concrete has been spread and has partially 
set, the teebar is removed and the surface next the joint 
smoothed to remove the marks of the clamps. 




Fia. 45. — Split float for finishing along expansion joints. 



Water Supply Equipment. — Where concrete roads are con- 
structed in the country a special water-supply system must be 
installed. This outfit consists of a plunger pump having a 
capacity of about 100 gal. per minute and the necessary engine 
for driving it. Usually a gasoline engine is used for the purpose. 
The supply pipe, which is never smaller than 13^ in. and is 
usually 1}4 or 2 in. is laid along the road. The mixer is con- 
nected by means of a hose of suflScient length to permit the 
machine to move along the road for some distance before 
changing the hose to a new connection on the pipe. Hose 
connections are also provided for convenience in sprinkling the 
finished concrete. 

Oil Distributors. — For bituminous-coated concrete road the 
pressure distributor described in connection with bituminous 
carpets is used. 
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Table 12. — Cost op Concrete Roads 

Milwaukee County, Wisconsin 

Average cost per square yard for an average thickness of 7 in. 

Cost of sand and stone $0.27 

Unloading aggregates to hauling vehicles 0.05 

Hauling materials average of 2}^ miles 0.27 

Mixing and placing 0.20 

Metal protection plates for expansion joints 0.03 

Furnishing water 0. 02 

Cement 0.45 

Allowance for contractor's profit and for liability insurance is 
in addition to the above. 

Table 13. — Illinois State Aid Concrete Roads^ 1914 
(Actual Contract Prices) 



Road No. 


Width 


Coetfl per mile 


Length, 
feet 


Cost of 
concrete 


Grading 


Concrete 


Macadam* 


per square 
yard 


I. 

II. 
III. 

IV. 


10 ft. concrete; 

4 ft. mac 

10 ft. concrete 
10 ft. concrete; 

4 ft. mac 

18 ft. concrete 


1,965 
1,430 

1,330 
6,040 


8,400 
6,300 

7,840 
11,600 


1,780 

2,380 




7,200 
6,009 

9,000 
24,000 


1.43 
1.07 

1.34 
1.10 



EXAMPLES OF GOOD PRACTICE 

Connecticut State Highway Department* 

Among the features to which special importance is attached are 
the following: Thorough rolling of the subgrade; adequate pro- 
vision for drainage; a specified minimum time for the mixing of 
each batch of concrete; careful grading of the concrete aggre- 
gates; thorough washing of sand; curing of the finished road; 
accurate measurement of concrete materials in boxes instead of 
rough wheelbarrow measurement; use of steel reinforcement; 
and the placing of tar-paper expansion joints at 30-ft. intervals. 

The Milford turnpike is a single-course reinforced-concrete 
road, 18 ft. wide, with 5-ft. macadam shoulders. It is 8 in. 
thick at the center and 6 in. at the side and is reinforced with the 
American Steel & Wire Co.'s No. 29 wire mesh. The new pave- 

^ Engineering Record, Apr. 17, 1915. 
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ment rests upon an old macadam foundation which had begun 
to show signs of wear. 

Provision for Drainage 

Before the construction season opened a thorough examination 
of the old macadam road was made to detect poorly drained 
sections. After a heavy rain, when the frost was leaving the 
ground, these bad spots were located with stakes, and when work 
began they were replaced by a 15-in. subbase of washed gravel, 
varying in size from }^i to 13^ in. This gravel subbase was 




Pia. 46. — Concrete road and concrete guard rail. 

drained into the side ditches at suitable intervals. In Con- 
necticut the experience has been that a gravel foundation of this 
type is more satisfactory, under concrete, than a Telford base, 
for it is less subject to the influence of frost. The 15-in. gravel 
base can be put in at the same price as an 8-in. Telford foundation. 
In preparing the new subbase, which is flat, a definite policy 
of cutting down the old macadam crown was adopted. If the 
full thickness of the old 7-in. surface at the center line of the road 
had been used to support the new pavement, the fill necessary to 
bring the grade horizontal at the shoulders would have been ex- 
cessive, and even if rolled thoroughly might have settled and 
caused cracking in the finished concrete. On the other hand, 
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if too deep a cut was made at the crown the full supporting value 
of the old road surface would not have been realized. On the 
Milford turnpike the depth of cut at the crown was fixed at 3K 
in.y giving a fill of 2 in. at the side, using the material which has 
been removed from the center of the roadway. 

Where it was necessary to put in the gravel subbase particular 
attention was given to making the foundation compact, and the 
material was watered and rolled to a solid bearing with a 15-ton 
steam roller. On side-hill work a drain, 2 ft. wide and 40-in. 
deep, filled with crushed stone, was constructed on the uphill 
side to intercept the water before reaching the roadbed, and 6-in. 
tile pipe with open joints was used for carrying the water. 

Concrete Aggregates 

The coarse aggregate for the concrete was a local trap rock with 
high abrasive qualities. Coarse sand was used and the washing 




Fig. 47. — Cracks in a concrete road filled with tar to prevent excessive wear. 

of the fine aggregate was made compulsory. For the sand it 
was specified that not more than 15 per cent, should pass a 50- 
mesh sieve and that the tensile strength should be equal to that 
of briquettes made with standard Ottawa sand. The contractor 
was required to deliver the stone on the work in three sizes — 
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3^, ^ and 1 J4 in. No mixing of these sizes was permitted before 
delivery. When the stone reached the work tests were made to 
determine the proportions for the densest mixture and the one 
which could be worked to best advantage, special attention being 
paid to these points. The value of washing the sand was proved 
conclusively by an experience on a nearby contract, where 
this requirement was not made, and where the work was of an 
inferior quality as a result. All of the cement was required to 
pass the test of the American Society for Testing Materials. 

Placing Concrete 

The mixture used was 1 part Portland cement, 2 parts sand 
and 4 parts crushed trap rock. These materials were mixed 
and delivered to place by a bucket and boom* A rigid rule was 
enforced requiring the contractor to turn each batch in the mixer 
at least 1)^ min. The good quality of concrete produced is 
attributed in part to this feature of the construction routine. 
The progress in concreting was 300 ft. of 18-ft. roadway per day 
of 9 hr., amounting to about 120 cu. yd. of concrete. 

Boom Mixer Used 

It was noted that the boom bucket which received the mixed 
concrete was not water-tight and that after the plant had been 
in place for awhile the drippings of cement and sand grout formed 
a small mound under the loading point. If this mound of 
material had been allowed to remain in place, it would have 
produced a soft spot in the finished pavement, for since it con- 
tained no coarse aggregate it would have had slight resistance 
to the abrasion of passing traffic. These mounds of grout, 
therefore, were always removed wherever the position of the 
mixer was changed and were replaced with concrete Qontaining 
the standard proportions of coarse stone. This is one of the 
small details of the work which are believed to have been 
responsible for good results. 

The wire-mesh reinforcement was delivered in rolls of 60-in. 
width and was laid transversely. At places where bad spots had 
existed in the old subbase, the reinforcement was placed near 
the bottom of the concrete slab to take up any stress due to set- 
tlement. Elsewhere the steel was placed 2 in. below the top 
surface, to counteract any heaving due to frost action. 
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Expansion Joint 

The pavement was laid in 30-ft. sections with an expansion 
joint of three thicknesses of tar paper between sections, when 
the weather was cool, and two thicknesses during the warmest 
period. For the placing of these joints a l^-^-in. pine board' was 
set up across the roadway and the tar paper tied to it with string, 
allowing about \i in. of the paper to project above the finished 




Fig. 48. — Bituminous surface on a concrete road. 

surface of the roadway. A split float, straddling the expansion 
joint, was used to bring the surface of the concrete to the same 
elevation at each side, thus avoiding any bumps in the finished 
work which the wheels of passing vehicles would chip off. When 
the concrete had reached its final set, the projecting tar paper 
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was cut oflf a quarter of an inch above the surface of the road with 
a shovel, and when traffic was allowed on the road the projecting 
edges of the paper were broomed over, forming a protection for 
the edges of the concrete. Joints of this type have given about 
a year's service and then are treated with a mixture of tar and 
sand, a maintenance operation costing about $15 per mile. As a 
result of the experience the engineers believe that the tar-paper 
joint is better than steel, for with a steel joint it is difficult to 
bring the top surface of the concrete to the same curve as the 
steel plate. The steel joint also adds about 4 cts. per square 
yard to the cost of the pavement. 

Parallel to the center line of the roadway at either side are 
placed 6 by 6-in. wooden stringers held in position by 1-in. iron 
pins. These stringers serve as the side forms for the concrete 
work. 

The pavement is floated from a plank bridge, and is scored 
transversely with rattan brooms to prevent slipperiness. The 
screeds used are 23^-in. plank with iron shoes, resting upon the 
6 by 6-in. wooden stringers. 

A Few Construction Details 

In forming the joints it is important not to work the concrete 
so that cement mortar alone is present at the end of the section. 
If this happens the joint will be weak and will chip off quickly 
under traffic. It is essential to have a certain quantity of stone 
at the end of each section to resist abrasion. 

Another detail of construction which experience has shown is 
well worth following is the accurate measurement of concrete 
aggregates prior to their delivery to the mixer. The ordinary 
wheelbarrows were not allowed for this purpose but instead, the 
wheelbarrows were fitted up with calibrated boxes. With these 
devices available for accurate measurements, there was no 
guesswork in the proportioning of the concrete. 

The final operation in the construction of the concrete road 
consisted in covering it with 2 in. of earth, which was kept moist 
for a period of 8 days. Water was pumped from the river to a 
standpipe at the middle of the job through a 2-in. pipe line laid 
by the contractor. No section of the road was opened to traffic 
until 2 weeks after the concrete had been placed. 
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CONCLUSIONS OF THE SECOND NATIONAL CONFERENCE ON 
CONCRETE ROAD BUILDING, FEBRUARY, 1916 

Specifications 

Since no specifications were considered by the Conference, ths 
Standard Specifications for Pavements and Roadways of the American 
Concrete Institute are recommended. 

Drainage 

The drainage of the roadbed is of vital importance. If the subgrade 
is not well drained there is danger of unequal settlement or frost action, 
which will cause cracks. The method of drainage to be used wiU de- 
pend on local conditions. For streets, as well as roads, tile drains may 
be used which should be laid on each side of the roadway, or on one side 
only, with cross-drains leading thereto at a suitable depth, depending 
on the width of the pavement. Drainage trenches, if placed under 
the subgrade^ should be completed before final rolling. 

Grading 

When roadways are constructed over fills, extreme care should be 
observed to insure the use of proper materials in layers of such thick- 
ness that they may be thoroughly compacted so that when the fiU is 
completed there will be a minimum of settlement. In general^ fills shall 
be made in thin layers, the depth depending on the character of material 
to be used in making the fill. The fill should be allowed to stand for 
as long a time as possible, giving it an opportunity to settle thoroughly 
before the pavement is placed thereon. Deep fills should be allowed to 
settle through one winter wherever such procedure is possible. Pud- 
dling will be found advantageous in compacting deep fills. Wetting and 
rolling shall be performed when making a fill in order to secure thorough 
compactness. Fills should never be made with frozen materials nor 
with lumps greater than 6 in. in their greatest dimension. 

Subgrade 

The fundamental requirement of the subgrade is that it should be of 
uniform density so that it will not settle unevenly and cause cracks in 
the surface of the pavement. No part of the work is more worthy of 
intelligent care and painstaking labor than the preparation of the 
subgrade. The slight additional cost necessary to insure good results 
is abundantly justifiable. When the pavement is constructed on virgin 
soil, care should be taken to remove all soft spots so as to insure a 
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uniform density; and if constructed on an old roadbed, even greater 
care must be taken to secure uniform density, as the subgrade is likely 
to be more compact in the center than at the sides. An old roadbed 
should be scarified, reshaped and rolled. The subgrade adjacent to 
curbs should be hand-tamped. 



Materials 

Portland Cement — Portland cement shall meet the requirements of 
the standard specifications for Portland cement of the American Society 
for Testing Materials and tests should be made in accordance with the 
methods of tests outlined by the American Society of Civil Engineers. 

Aggregates. — The selection of proper aggregates for concrete road con- 
struction is of utmost importance. Clean, hard, well-graded materials 
are absolutely essential to success. For this reason samples of the 
materials proposed for use should l^e submitted to the engineer 
for approval before orders are placed. These samples should be 
carefully inspected; and if possible, laboratory tests made to determine 
their suitability. If laboratory tests on shipments cannot be made, 
field tests can be used to furnish a general indication of quality. 

The different aggregates should be kept clean and separate. 

Aggregates to be used in the wearing course of two-course pavements 
should never be placed on the subgrade but on planks or some other 
means provided to keep them free from dirt. When aggregates are 
placed directly on the subgrade care should be used by the shovelers 
to avoid getting clay or earth shoveled from the subgrade into the mix. 
Aggregates should not only be clean when they are delivered on the 
job, but clean when placed in the mixer. 

Water. — ^Water supply is a most important factor and is frequently 
overlooked by the engineer and contractor. A large supply of water is 
necessary for (a) sprinkling the subgrade; (&) mixing the concrete; and 
(c) keeping the concrete moist during early stages of hardening. For 
this latter purpose 25 or 30 gal. per square yard of pavement will be 
required during the summer months. Insufficient sprinkling is 
detrimental to the wearing qualities of the pavement. 

Reinforcemeht. — ^The use of reinforcement in concrete pavements is 
increasing. 

A coating of light rust will not be detrimental to satisfactory results 
but care should be exercised that no excessive rust, paint or other coat- 
ings are present to interfere with proper bond. Care should also be 
exercised to see that the reinforcement is so stored, prior to use, that it 
is not covered with mud or clay when placed in the pavement. Re- 
inforcement left on a job when contract is not completed at the end of 
the season should be collected and stored so that it is protected from the 
11 
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elements. Occasional tensile and bending tests should be made to see 
that the requirements of the specifications are fulfilled. 

Joint Filler. — Joint filler should preferably be of a single thickness. 
Transverse joint filler should be cut to the crown of the pavement 
by the manufacturer when metal plates are used. A type of joint filler 
which will iron out readily under traffic is preferable for use in unpro- 
tected joints. A joint filler which will not bend easily when concrete 
is deposited against it is to be preferred. 

Joint-protection Plates. — Metal joint-protection plates should be 
properly bundled and wired by the manufacturer so that they will 
arrive on the work in good condition, free from warp. Protection plates 
up to 20 ft. shall be shipped in single lengths. The exact length should 
be provided so that the contractor will not find it necessary to cut plates. 
In cutting plates for length, spacing between eccentrics on the installa- 
tion bar should be considered to avoid interference with anchorage lugs 
on plates. Particular care should be used by the manufacturer in 
crowning the installing bar, to avoid the necessity of duplication of work 
by the contractor. 

Forms 

Metal forms of sufficient strength to withstand the necessary hard 
usage are preferred. When wooden forms are used they should be of 
at least 2-in. stock and capped with a 2-in. angle iron, so constructed 
that adjacent sections can be lapped. Forms should have a width not 
less than the thickness of the pavement at the sides. Particular care 
should be exercised to see that the top edge of forms are clean so as to 
avoid unevenness m the finished pavement. If forms are warped or 
stakes not properly placed, a poor alignment of the edge of the concrete 
slab will result. 

Pavement Section 

Thickness. — ^The thickness of a concrete road or pavement is con- 
trolled by many factors, each of which should be given consideration. 
In view of the increasing use of the heavy motor truck and bus, it seems 
unwise to build pavements with a thickness of less than 6 in. at any 
point. In general, pavements shall be thicker at the center than at 
the sides. Alleys with an inverted crown and narrow one-slope roads 
should have uniform thickness. Wherever the thickness can be in- 
creased without excessive cost, to secure a flat or nearly flat subgrade, 
such increase is advisable. 

Width. — The desirable width for single-track road is 10 ft. The 
desirable width of double-track roads is 18 ft. The total width of the 
roadway should not be less than 20 ft. for single-track roads and not 
less than 26 ft. for double-track roads. 
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Crown. — ^The crown of roads and pavements should be not less than 
one one-hundredth nor more than one-fiftieth of the total width. 
Except in unusual cases, one one-hundredth will be sufficient for 
country roads and one-fiftieth will be considered satisfactory for alley 
pavements. For city streets an average crown of one seventy-fifth will 
generally be found sufficient and should not be reduced, except on 
grades. 

Joints 

Transverse Joints. — ^Joints should be placed across the pavement 
perpendicular to the center line about 50 ft. apart. 

There seems to be a tendency to widen the distance between joints. 

Joints should extend entirely through the pavement as well as through 
the curb if integral curbs are used. Joints should be constructed 
perpendicular to the surface of the pavement to avoid the possibility 
of one slab rising above the other. 

Longitudinal Joints. — ^Longitudinal joint filler should be staked or 
otherwise securely held against the curb. Joint material should also 
be placed around manholes, catch-basins, etc. 

Protected Joints. — The tendency of present practice is toward the 
omission of metal protection plates for joints. It is possible that the 
value of metal protection plates is dependable somewhat on the char- 
acter of aggregate used, and it is considered that they are more essential 
in street pavements than in country highways. 

Plates. — Plates for protected joints should be wired together with the 
joint filler in place and securely held in the installing bars. When 
short sections of joint filler are used they should likewise be wired 
together. Supports for the joint should be used when the pavement is 
of such width that the installing bar deflects. On wide streets every 
joint should be checked as to crown with sighting T's. When neces- 
sary to have joint plates in two sections, the contractor should arrange 
with the manufacturer to have holes drilled in the abutting ends of the 
plates so that the plates may be securely wired or strapped together. 
As the joint plates usually do not fit tight to the installing bar, a Ji-in. 
shim is placed under each end of the installing bar, to insure that the 
plates are not covered by the concrete. 

Mixing and Placing Concrete 

Measuring. — The method of measuring materials for the concrete, 
including water, should be one which will insure accurate proportions 
of each of the ingredients at all times. It is recommended that a sack 
of Portland cement, containing 94 lb. net, be considered the equivalent 
to 1 cu. ft. 
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Proportioiiiiig. — ^The proportions should not exceed 5 parts of fine 
and coarse aggregate measured separately to 1 part of Portland cement, 
and the fine aggregate should not exceed 40 per cent, of the mixture of 
fine and coarse aggregates. 

Aggregates. — Bank-run material should not be used. Proportioning 
based on sieve analysis or by relative density tests is not practicable for 
concrete roads, except where laboratory direction is available; but where 
proper facilities are available the above proportions should be varied as 
the tests warrant. 

Mixing. — The ingredients should be mixed in a batch mixer. The 
mixing should be continued for at least 1 min., after all the materials 
are in the mixer and before any of the concrete is discharged. The 
speed of the mixer should not exceed 16 revolutions per minute; however, 
the time and not the number of revolutions should be the gage of proper 
mixing. 

Consistency. — ^The practice is to mix concrete entirely too wet. The 
consistency should be such as not to require tamping, but not so wet 
as to cause the separation of the mortar from the aggregate in handling 
and placing. The strength and wearing qualities of the concrete are 
vitally lessened by an excess of water in mixing. 

Placing. — If the subgrade has been disturbed by teaming or other 
causes, it should be brought to its former surface, and thoroughly satu- 
rated with water. The concrete should be deposited rapidly to the 
required depth and width. The section should be completed to a trans- 
verse joint, without the use of intermediate forms or bulkheads, or a 
transverse joint may be placed at the point of stopping the work. In 
case the mixer breaks down the concrete should be mixed by hand to 
complete the section. Where reinforcement is used it should be em- 
bedded in the concrete before the concrete has begun to set; the concrete 
above the reinforcement should be placed within 20 min. after the placing 
of the concrete below. 

In two-course pavements the top should be placed within 20 min. 
after the placing of the bottom. 

Finishing. — The surface of the concrete should be struck ofif by means 
of a template moved with a combined longitudinal and transverse 
motion. The excess material accumulated in front of the template 
should be uniformly distributed over the surface of the pavement ex- 
cept near the transverse joint, where the excess material should be 
removed. 

The concrete adjoining the transverse joint should be dense and any 
depressions in the surface should be filled with concrete of the same 
composition as the body of the work. After being brought to the 
established grade with a template, the concrete should be finished, 
from a suitable bridge, with a wood float to true surface. A metal float 
should not be used. 
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Brooming of the surface is not necessary and grooves are objectionable 
even on grades. 

Retemperino 

Retempering of mortar or concrete which has partially hardened, 
that is, mixing with additional materials or water, is strongly condemned 
and should not be permitted. 

Protection and Curing 

Even the best concrete may be seriously damaged by too rapid drying 
out, early exposure to low temperature, or by being opened to traffic 
at too early a period. Hot sun and dr3ring winds are most liable to dry 
out the concrete too rapidly, thus causing shrinkage cracks or causing 
a surface which will not wear well under traffic. The use of a canvas 
covering will be found effective in overcoming this condition. 

Sprinkling should also be employed as soon as the concrete is hard 
enough to prevent the surface being pitted. An earth covering or 
protection by ponding should be employed after the first day. Under 
most favorable conditions such protection should be given the pave- 
ment for at least 2 weeks. Water should be added during this period 
to keep the concrete wet. 

In cool weather it is often advisable to omit the earth covering, thus 
allowing the concrete to harden more rapidly. Sprinkling should not 
be omitted during the day in case the surface shows a tendency to dry 
out. When there is danger of frost, sprinkling should be omitted and 
a covering of canvas or straw and canvas used. 

Placing concrete in roads and pavements in temperatures at or near 
freezing is not advisable, and if in special cases, such work is unavoid- 
able, the water and aggregate should be heated and precautions taken 
to protect the concrete from freezing for at least 10 days. Chemicals 
to lower the freezing temperature of the mixture should not be used. 

Concrete should npt be deposited on a frozen subgrade. 

Opening to Traffic 

Under most favorable conditions a concrete pavement should not 
be opened to traffic in less than 2 weeks and when conditions permit this 
interval should be at least 4 weeks. 

One-course Pavement 

Where the materials most readily available are such as to give good 
construction in one-course pavement, this convention recommends 
that the one-course be used. 
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Integral Curb 

The integral curb for concrete street pavements is recommended in 
preference to straight curb or combined curb and gutter. Such con- 
struction eliminates the longitudinal joint along curb, maintains a 
permanent grade and alignment. Precaution should be taken to insure 
that the curb is thoroughly bonded to the pavement proper. The 
integral curb can be used on wide as well as narrow streets. 
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CHAPTER X 
VITRIFIED BRICK ROADS AND PAVEMENTS 

The brick pavement is one of the older and more widely used 
types of pavement developed in the United States. The first 
brick pavements were built with soft brick and under unsuitable 
methods of construction and hence were neither smooth nor 
durable, but both the process of manufacturing the brick and 
the methods of constructing the pavements have been steadily 
improved until the brick pavement has becon^e one of the most 
widely used of all the types. At present, nearly one-half of the 
paved streets in the United States are of brick. 

While it is assumed that the reader has already become 
familiar with the process of manufacture of paving brick, atten- 
tion will be called to a few physical characteristics of brick that 
are of special significance in the paving industry. 

KINDS OF BRICK 

Repressed Vitrified Brick. — The repressed brick is first 
moulded slightly thicker than the finished brick is to be, and 
without spacing lugs. It is then repressed in a mould that puts 
raised letters or lugs on one face of the brick. The letters or 
lugs serve to separate uniformly the brick in the pavement so 
that the filler will flow freely into the joint between courses. 
If the lettering is too elaborate, it retards the flow of filler some- 
what, and a simple design or merely four raised lugs are pre- 
ferred to the more pretentious lettering. 

It is generally recognized that repressing has a tendency to 
weaken the structure of the brick, especially with some kinds of 
clay. Since practically all paving brick are manufactured by 
the stiff-mud process, incipient laminations are inevitable, and 
these may be made more pronounced by the repressing process. 
In this process the corners of the dies in which the brick are 
pressed have a small fillet which produces a sUghtly rounded 
edge on the brick, a fact that will be noted again. A type of re- 
pressed brick is shown in Fig. 49e,. 
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Non-repressed Brick. — In order to eliminate any possible 
objectionable effect of repressing and to cheapen the process of 
manufacture several types of brick are now made by processes 
which avoid repressing. The lugs for spacing the brick in the 
pavement are secured by various means, and the differences in 
the processes are chiefly differences in the method of securing 
the lugs. 

Wire-cut Lugs. — In the Dunn process the column of clay is 
cut the long way of the brick, i.e., the brick are "side cut," and 
the cutting wire is guided so that it cuts lugs on the brick as 
shown by Fig. 49, c. The vertical faces of the brick are, there- 
fore, the cut faces, and being rough, afford a good surface for the 
filler to adhere to. It will also be noted that the edges of the 




Fig. 49. — Types of vitrified paving brick, (a) Vertical fibre. (6 and d) 
Non-repressed, (c) Repressed, (c) Non-repressed wire cut lug. 

brick which form the upper edge of the transverse joint between 
the rows are square instead of rounded as in the case of the 
repressed brick. 

Vertical Fiber Brick.— The term "vertical fiber brick" is a 
trade designation for paving brick that are manufactured in 
such a way that the laminations, if any exist, will be perpendicular 
to the surface when the brick is laid in the pavement. This 
type of brick is wire cut, but instead of the wire-cut face being 
vertical in the pavement, it is the top or wearing face of the 
brick. To secure lugs, ridges or beads are moulded on one 
edge of the brick. These beads are vertical when the brick is 
laid, and extend entirely across the brick. This type of brick 
also has a square edge at the joint between rows in the pave- 
ment (see Fig. 49, a). 
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Another type of non-repressed brick is shown in Fig. 49, b. 
This brick is moulded with two beads outstanding on one 
face which are subsequently flattened for the middle half of the 
length of the brick. ^This leaves four short sections of the 
bead outstanding to serve as lugs and these are in a horizontal 
position when the brick has been laid. This type of brick also 
has rounded edges along the joint between rows. 

Still another type of non-repressed brick is shown in Fig. 49d. 
The spacing lugs consist of four raised knobs about ^ in. in 
diameter. These are moulded on the brick as the clay comes 
through the dies by a special device attached to the die. 

PHYSICAL CHARACTERISTICS OF BRICK 

Wearing Qualities. — The wearing properties of brick are 
determined by the rattler test described in Chapter V. The 
limits placed on the loss during the rattler test will vary with 
the class of service demanded. The uniformity of the brick 
will be shown by the loss of individual brick, and it is, therefore, 
advisable in many instances to specify both the average loss of 
the batch of ten bricks and the maximum permissible loss for 
individual brick. The following table will indicate in a general 
way the limits that should be put on these two amounts: 

Limits for Rattler Loss of Paving Brick 

Average Max. loss 

I0B8 for any briok 

For brick for heavy traffic 20 24 

For brick for medium traffic 22 26 

For brick for light traffic 25 28 

The quality of brick that should be used in any case is a 
matter that must be determined for each piece of pavement 
after a careful analysis of the traffic conditions as explained in 
Chapter XIX. 

Effect of Absorption. — The absorption test indicates the 
density and in a measure the degree of vitrification of the brick. 
These facts are also shown by the rattler test, and the absorp- 
tion test is rarely specified for paving brick. When both the 
average and maximum loss during the rattler test are specified, 
it is superfluous to also include the absorption test. 

Cross-breaking Test. — ^The cross-breaking test is rarely 
specified for paving brick except when brick other than standard 
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blocks are used. As a matter of experience, brick rarely fail 
by cross-breaking or crushing. 

Size of Brick. — The size of brick commonly used for paving is 
called the paving block. The length lies between 8 and 9 in.; 
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li^G. 60. — Cross-sections for brick roads and pavements. 

the width between 3 and 3^ in.; and the depth between 3^ and 
43^ in. The block size may be taken as the standard brick for 
use in all ordinary cases. For light traffic or special conditions 
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of light service, a brick may be used that will give a somewhat 
thinner smf ace. These special brick are usually about the same 
width and length as the paving block, but the depth is some- 
times as little as 2^ in., and 3 in. and 33^ in. are coming into 
use for the thinner pavements intended for medium traffic. 

Regularity of Shape. — The paving block must be sufficiently 
regular in shape to Ue evenly in the pavement and form a smooth 
surface. For that reason, the brick must be reasonably straight 
and have one good face. Warped, twisted, or spalled brick 
cannot be used. 

KUn marks are found on many good brick, but if these are not 
too deep and the brick has one good face, it may be used. 

Checks that are serious enough to indicate careless burning, 
too rapid cooling, or poor material, are a cause for rejection of 
the brick. 

Laminations, as has already been explained, are an indication 
of poor quality, and if serious are, therefore, a cause for rejection 
of the brick. 

Summary of Requirements for Paving Blocks.^ — "The brick 
for the roadway must be number one pavers, the size to be not 
less than 3 by 4 by 8 in., nor more than 3^4 by 4 by 9 in. In 
width and thickness they must not vary in size to exceed }4 in. 
They must be thoroughly annealed, tough, durable, and evenly 
burned. When broken, they must show a dense, stone-like 
body, fairly uniform in color and free from lumps of uncrushed 
clay, lime or air pockets, and show but slight laminations. Kiln 
marks or surface cracks must not exceed ^e i^- i^^ depth. The 
brick must be straight, and no bricks distorted so as to lie un- 
evenly in the pavement may be used.'* If the edges are rounded 
the radius must not exceed }i in. 

CONSTRUCTION OF BRICK PAVEMENTS 

The bnck pavement is almost universally designed with a 
Portland cement concrete base. Under some conditions the 
macadam base or the base of No. 2 vitrified brick may be used, 
but the instances where either of these methods is economical 
are very much in the minority. For the concrete base good 
materials should be used, and ample thickness be provided, 
but the requirements for the concrete materials are not as 

^Specification of Illinois Highway Department, 1915. 
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rigid as for those used in the concrete road or pavement. It 
should be noted that the base is used only to transmit the load 
to the earth subgrade and in so doing distribute it over sufficient 
area to insure stability. 

Earth Subgrade. — The earth foundation upon which the 
concrete foundation rests is known as the subgrade or roadbed. 
It is apparent that it must be carefully prepared and well drained. 
After the pavement is completed, surface water will be cared 
for in pipe drains and will have no opportunity to percolate to 
the subgrade or roadbed. But usually the pavement Ues low 
in the street and below the level of the parkings, and lawns 
alongside. Some underground water will, therefore, be likely 
to work under the foundation, but the amount usually is in- 
significant. With porous soils and unfavorable topographical 
conditions the subgrade may become water-saturated and 
unstable. When it appears that such may be the case, under- 
ground drainage must be provided. Frequently storm-water 
sewers, or sanitary sewers along the street will afford sufficient 
drainage, but in other instances tile drains must be laid. These 
usually are laid just back of the curb line and at a depth of 4 
to 6 ft. In all doubtful cases the tile is advisable. For cotmtry 
brick roads the drainage must be taken care of as faithfully as 
if the road were to have no hard surface, and the principles 
involved have been discussed in Chapter III. 

The subgrade is brought to the proper elevation and cross- 
section by excavating or filling as the case may be. If fills less 
than 2 ft. deep are constructed, they are built up in layers of 
not to exceed 6 in. in thickness, and each layer is rolled before 
the next is placed. For satisfactory results the soil must be 
moist when it is rolled. Where cuts are made it is advisable 
to plow within 2 or 3 in. of the subgrade grade and then roll to 
compress the subgrade to the proper elevation. The exact 
amount that the subgrade can be compressed varies with the 
type of soil and its condition, but it can readily be determined 
for each particular instance. A roller weighing 8 to 10 tons 
should be used for compacting the subgrade. 

When finished, the surface of the subgrade should be true and 
smooth and so compact that the roller makes no perceptible 
track upon it. Unevenness in the subgrade means inequalities 
in the thickness of the concrete base, and since the base is often 
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but 4 in. thick, any high places in the subgrade will reduce the 
thickness of the base to a point that makes failure imminent. 

Concrete Base. — The foundation or concrete base, as it is 
commonly called, should be made of good sound stone, whether 
limestone or some harder variety is used. The size of the stone 
may be from 2 in. down, but in practice, material larger than 
13^ in. is rarely used. The sand may be any clean, siliceous or 
equally durable material and should be well graded from J^ in. 
down. The Portland cement used should be a standard brand 
passing the tests usually specified for this material. The mix- 
ture may be 1 part cement, 2}^ parts sand, and 5 parts stone, or 
1 part cement, 3 parts sand and 6 parts stone, depending upon 
the character of the subgrade and the thickness specified. Since 
the concrete base is often made thin, it should be of reasonably 
good quality and the l-2J^-5 mixture is usually preferable to 
the leaner mixture. The use of bank gravel ought to be avoided, 
but if it must be used the mixture should be such as to maintain 
with the sand in the gravel the mortar strength ordinarily 
prescribed, i.e., 1 to 2}^. The following table indicates the 
amount of cement that will be needed with bank gravels of 
varying sand content, and illustrates the extravagance of using 
them, especially if the gravel contains more than 50 per cent, 
of sand: 

Table 14. — Showing Amount of Cement to Use with Bank Gravel 

Percentage of sand by meaBure Sacks cement per cubic yard of concrete 
42 (ideal proportions) 5.0 

60 6.9 

60 7.0 

80 0.2 

Besides being uneconomical, the use of bank gravel should be 
discouraged because of the inevitable variation in the grading 
and the consequent variation in the quality of the concrete 
produced. 

The thickness of the base for the brick pavement will depend 
upon the class of traffic and the nature of the soil. For heavy 
traffic and average soil conditions, the base should be 5 in. thick; 
for moderate traffic and ordinary soils, the thickness of the 
base is reduced to 4 or 4^ in. Probably it is unwise to use the 
4-in. base except where very good soil is found and where good 
workmanship is assured so that the thickness will everywhere 
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be very close to that specified. With poor foundation con- 
ditions, the thickness of the base is made as great as 6 in. Much 
emphasis is placed on the necessity for good foundations by all 
authorities on brick paving, and it is much better to use too great 
a thickness than to use too little. 

Thin-section Concrete Base. — For country road construction 
the cost of the pavement becomes a serious consideration, and 
the thickness of the base is reduced as much as is consistent 
with stability. It appears certain that country roads will be 
constructed with the base 3 in. or less in thickness. If that is 




Fig. 51. — Methods of laying vitrified brick along car tracks. 

attempted, two facts must be borne in mind. The earth founda- 
tion must be shaped with exactness so that the concrete will be 
uniform in thickness. The concrete must be of extra good 
quality such as is afforded by a 1-2-4 mixture. Probably on 
good soil, carefully rolled, with good concrete and good work- 
manship, the thin foundation will prove adequate for country- 
road traffic, but it is a doubtful expedient for general conditions. 

Whatever may be the thickness or mixture used for the base, it 
should be finished carefully so that no porous places remain, and 
there are no protruding stones. The excellence of European 
block pavements has been frequently noted, and is believed to 
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be due in a large measure to the thickness of the concrete founda- 
tion and to the care with which it is placed and finished. 

Base with Integral Curbs. — For rural highways the roadway 
is constructed with curbs designed merely to hold the brick in 
place and protect the edge of the pavement. The curb is built 
flush with the surface of the brick instead of extending above it 
as it does on a street pavement. This curb is constructed in- 
tegral with the base, and either of the same mixture or of a 
richer mixture, the latter being preferable. For best results, 
the curb should be a 1-2-4 mixture. Usually it is 6 in. wide. 
This type of base is shown in Fig. 50. 

Macadam Base. — Where concrete materials are expensive 
(sand and cement), and limestone is available, the base for the 
brick pavement is made of 6 or 8 in. of water-bound macadam. 
On good soil, this type of foundation will prove adequate if it 
is well constructed, but can never be as satisfactory as the 
concrete base. Such a base is constructed just as water-bound 
macadam surface would be (see Chapter VIII). 

Two-course Pavements. — The base for the brick pavement is 
sometimes made of a layer of No. 2 vitrified brick laid flat. The 
subgrade is prepared as for the other kinds of base, and the 
layer of sand 2 in. thick is spread on it. On this a layer of No. 2 
brick is laid flat and rolled with a 4-ton roller. This type of 
base is economical only when the No. 2 brick can be purchased 
at a low price, and when concrete materials are relatively 
expensive. 

Sand Cushion. — The sand cushion affords a means of bedding 
the brick so that the upper surfaces will conform to the pave- 
ment surface, and serves as a means of taking out any uneven- 
ness in the foundation. 

Obviously the bricks will not all be exactly of the same depth 
and some will have slight imperfections, such as kiln marks or 
slightly warped faces. These defective faces are placed down 
when the brick is laid. In laying the brick there will be some 
unevenness due to inevitable differences in skill of workmen. 
When the brick surface is rolled the lower face is bedded into the 
sand until the upper face comes even with the other brick in the 
surface and thus a smooth pavement is secured. For this purpose 
the sand cushion need not be to exceed 1 in. thick. But some 
lack of uniformity in the base is inevitable, and the sand cushion 
must equalize it. Therefore, while the minimum thickness 
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of the sand cushion is about 1 in., 1)4 or 2 in. is more commonly 
employed. The wider the pavement, the more difficult it is 
to keep the surface uniform, and the more likely it is to require 
considerable thickness of the sand cushion. The sand cushion 
is a weakness in any case, and should be kept as thin as con- 
sistent with proper bedding of the brick. 

The sand should be reasonably coarse and fairly clean, but the 
requirements are not as rigid as for sand for concrete purposes. 

Sand-mortar Cushion. — If car tracks exist on a street, the 
constant vibration has a tendency to loosen the brick near the 
rails, and to afford openings that will let water down to the sand 
cushion which will work toward the curbs, carrying the sand 
with it. The track will be forced down by the weight of the 
cars and will spring back up after the cars pass, pumping the 
water in and out, and this also tends to force water through the 
sand cushion and to displace it. The vibration from traffic 
tends to shift the sand cushion when it is dry, resulting in 
hollow places under the brick surface.^ To overcome these 
tendencies a mortar composed of 1 part cement and 3, 4 or 5 
parts of sand is now being used. The sand and cement are mixed 
dry and spread for the cushion and the brick are laid and rolled. 
The pavement is then sprinkled lightly and the water penetrates 
the cushion in sufficient quantities to cause the cement to set. 
A cushion of this sort is generally recommended for streets 
on which there are car lines or where for any other reason there 
is a possibility of the pavement being broken so as to permit the 
entrance of water into the cushion. It is rapidly replacing 
the ordinary sand cushion. 

Placing the Sand Cushion. — The sand is spread on the base 
in a layer about H ta- thicker than the cushion is to be. Strips 
of wood of the thickness of the finished sand cushion are placed 
first on the base near the curb and at the crown, and on top of 
these a second set of strips }4 in. thick is placed. The sand is 
struck off by dragging a screed along these strips, thus spreading 
the sand to the thickness of two strips combined. The screed 
is cut to the proper cross-section and the cutting edge is shod 
with a metal plate. If the pavement does not exceed 25 ft. in 
width, the screed may be constructed to span the entire width of 
the pavement, but for wider pavements it is better to span 
half the width. 

> Mr. Mont Schuyler in Engineering Record^ July 3, 1915. 
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After the sand has been struck off, it is rolled with a hand 
roller about 30 in. long and weighing about 15 lb. per inch of 
length. When the cushion has been thoroughly rolled, the 
3^-in. strips are removed and the screed is drawn along the 
remaining strips and thus the well-packed sand is trimmed to 
exact thickness. The sand is most readily handled if it is in a 
moist condition, this being better than to have the sand either 
very wet or very dry.^ 

Where the sand-mortar cushion is used, it is placed in exactly 
the same way, except, as before noted, it is handled dry. 

Laying the Brick. — ^The brick are laid in straight rows 
at right angles to the center line except at intersections 




Fig. 52. — Brick surface showing skilled laying. 



where they are either laid parallel to the diagonals of the 
intersection, or by the herringbone pattern. The end joints in 
each row are placed opposite the middle of the bricks in the 
adjoining rows and part bricks are used only in starting rows and 
making closures. The bricks are placed with the best face up 
and the lugs all in the same direction.. After five or six rows 
have been placed, they are closed up by driving with a maul. 
This is done to make the cross-joints as close as the lugs will 
permit. 



»See No. 
Association. 



1 Specifications, National Paving Brick Manufacturer's 
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After the brick have been laid, the chips and spalls are swept 
oflf the surface which is then inspected and all defective brick are 
replaced with good brick. An example of skilled laying is 
shown in Fig. 52. 

Rolling the Brick. — The brick are then rolled with a tandem 
roller weighing between 4 and 6 tons. • The object of the rolling 
is to bring all the brick to a true surface, individual bricks being 
adjusted by being pressed into the sand cushion under them. 
If any are too low they are detected and raised by removing 
them and adding a little to the sand cushion. The rolling is 
started at the curb, the roller moving parallel to the curb and 
gradually working to the crown. The roller is then taken to the 
opposite side of the street and the operation repeated. After 
the first rolling, the surface is again inspected, and all broken 
or spalled brick removed and replaced. The brick are again 
rolled, this time diagonally across the pavement, first in one 
direction and then in the other. Sometimes a final rolling 
parallel to the curbs is required. The brick cannot be rolled, 
if the sand cushion is Vet, without forcing the sand up between 
the brick to an extent that will interfere with the penetration 
of the filler. 

If the dry mortar cushion has been used, the surface is sprinkled 
after the rolling to furnish water for the cushion, providing the 
bituminous filler is used, but if the cement grout filler is to be 
used the sprinkling is done just before the grout is poured. 

Fillers for Brick Pavements. — Sand, bituminous cement and 
Portland cement grout are each used for filling the joints be- 
tween the brick, A suitable filler serves to bind the brick to- 
gether so they will not be disturbed by traffic, supports the 
upper edge of the brick so as to reduce the abrasion and closes 
up the surface so water and street liquids cannot {penetrate to 
the sand cushion. 

The Sand Filler. — Sand filler is permissible only when the 
traffic is light. It does not bind the brick together and furnishes 
only partial support against displacement. It does not support 
the upper edge of the brick against abrasion and only partially 
closes the joints against street liquids. When the rolling has 
been completed, the surface of the pavement is covered with 
sand which is swept into the joints. A surplus is left on the 
surface which either works into the joints or is washed off by 
rains. 



Digitized by 



Google 



VITRIFIED BRICK ROADS AND PAVEMENTS 179 

The Grout Filler.' — The cement grout filler unites the surface 
into a monolithic layer, and, if properly applied, will be flush 
with the tops of the brick and thereby protect the edges against 
abrasion. If the grout is of poor quality it will be chipped out 
of the joints by iron-shod horses and leave the edges exposed. 
The object of the filler is to make the pavement monolithic 
and so unite the brick units that the wear on them will be no 
more than that of friction and grinding. 
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Courtesy of Mr. WiU F. Blair, 

Fig. 63. — Applying grout filler to brick pavement. 

The filler should be composed of 1 part each of clean, sharp, 
fine sand and Portland cement. The sand should be dry. The 
mixture, not exceeding one sack of the cement, together with a 
like amount of sand, is placed in a box and mixed dry, until the 
mass assumes an even and unbroken shade. Water is then 
added, forming a liquid mixture of the consistency of thin cream. 

The sides and edges of the brick should be thoroughly wet by 
sprinkling before the filler is applied. 

From the time the water is applied imtil the last drop is 
removed and floated into the joints of the brick pavement, the 

' From No. 1 Specifications, National Paving Brick Manufacturers' 
Association. 
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mixture must be kept in constant motion. Long-continued 
mixing is essential. 

The mixture is best removed from the box to the street surface 
with a scoop shovel, the mixture in the box being continuously 
stirred as it is emptied. 

The box recommended for this purpose is 4 ft. 8 in. long, 30 
in. wide and 14 in. deep, resting on legs of different lengths so that 
one comer will be lower than the others. The mixture will 
readily flow to the lower corner of the box, which is not to be 
more than 6 in. above the pavement. 

Two such boxes are to be provided in case the street is 20 ft. 
or less in width; if it exceeds 20 ft. in width, three should be 
used. 

The mixture the moment it touches the brick should be 
thoroughly swept into the joints. 

0333 CD 

FiQ. 54. — CrossHsections of joints between paving brick. 

The work of filling should be carried forward in line until an 
advance of 15 to 20 yd. has been made, when the same force 
and appliance are turned back and cover the same space in like 
manner, except that the mixture shall be slightly thicker for the 
second coat. 

To avoid the possibility of thickening at any point, the 
surface ahead of the sweepers and ahead of the mixture should 
be gently sprinkled, using a sprinkling can the head of which is 
perforated with small holes. 

Any attempt to thin the mixture on the pavement by the 
application of water will result in the separation of sand and 
cement and "bad spots" will appear in the pavement where 
this practice has been permitted. 

After the joints are thus filled flush with the top of the brick 
and sufficient time for hardening has elapsed, so that the coating 
of sand will not absorb any moisture from the cement mixture, 
J^ in. of sand is spread over the whole surface, and in case the 
work is subjected to a hot summer sun, the sand should be 
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sprinkled lightly for 2 or 3 days. The street should be kept 
closed for 10 days in warm weather, and a longer time if the 
weather is cool. 




55. — Compariflon of pitch and cement grout fillers. 
(6) Grout filler. 



(a) Pitch filler. 



Pouring Bituminous Filler. — When a bituminous filler is used 
instead of a cement grout filler, the pavement is completed in 
the same manner as when the grout filler is used, up to the point 
where the filler is applied. Bituminous fillers must be poured 
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into the joints at a temperature sufficient to insure adhesion to 
the brick. This varies with different classes of materials, 
but usually is about 400°F. for asphalt fillers and about 250'*F. 
for pitch fillers. The device which is used for pouring the filler 
consists of a cone-shaped vessel having at the point a cast-iron 
tip with an opening about J^ in. in diameter. The pouring can 
is drawn along the crack between the rows of brick, the point 
resting in the crack. The opening in the point is controlled 
by means of a valve with a handle conveniently arranged so 
that the flow of the bituminous material can be adjusted. As 
the vessel is drawn along, the bituminous material is allowed to 
flow out into the joint in sufficient quantity to fill it. A helper 
replenishes the supply in the pouring can from time to time so 
that the pouring goes on continually. Recently there have 
been developed ix)uring cans with multiple spouts which pour 
several joints at one time. These are mounted on wheels and 
are drawn across the pavement with each of the points in the 
joint between two rows of brick. *A steering device attached 
to the point serves to retain it in the joint. A slight excess of 
bituminous material is usually put in the joint, but this wears 
down flush with the brick in a short time. 

In connection with the use of the filler, attention is called 
to a fact already mentioned, viz., that some kinds of brick have 
a Tounded edge while others have a square edge. With the 
rounded edge the filler must extend back from the joint to a 
thin edge, while with the square-edge brick the filler does not 
extend beyond the width of the joint. This is illustrated by 
Fig. 54. The thin edge is quite likely to wear awayquickly and 
is to be avoided. 

Expansion Joints. — The object of using the expansion joint is 
to take up the change in dimension of the pavemient following 
temperature changes. It is, therefore, important on street 
pavements to provide for ample expansion along both curbs 
where the joints should not be less than 3^ in. wide, for streets 
over 14 ft. wide, and not less than 1 in. for streets between 25 
and 40 ft. wide. 

Opinion differs as to the advisability of transverse joints. 
It seems to be well established that they are unnecessary and 
that the expansion .will merely produce compression in the 
brick surface. This, of course, is impossible crosswise of the 
pavement, because the curbs do not afford sufficient support. 
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Recent practice is to omit the transverse joint. When used, 
it is common to use a -l^-in. joint about every 50 ft. 

There are several prepared joint fillers such as the Carey 
elastite filler and the Genasco asphalt filler which consist of 
sheets of a bituminous material of the requisite width and 
thickness to fill the joints. This filler is set in place before the 
brick are laid. 

Filling Expansion Joints. — ^The expansion joints along the 
curbs and those transverse to the pavement are formed by 
shghtly wedge-shaped strips of wood which are placed in 
position before the brick are laid. Shortly after the cement 
grout is poured, these wooden strips are pulled out of the ex- 




CourUsy Mr. R. L. Bell. 

Fig. 56. — Special template for monolithic brick road construction. 

pansion joints and the space filled with bituminous material 
of the same character that would be used for filUng the joints 
between the brick. In some cities a mastic composed of equal 
parts of bituminous material (usually asphalt) and sand is used 
for expansion joints. The bituminous material and the sand 
are heated separately and then mixed on a heated metal plat- 
form and while in a plastic condition tamped into the joints. 

Whatever type of filler is used for expansion joints, pre- 
cautions are taken to insure that it shall extend entirely through 
the pavement and particularly that it shall be flush with the top 
of the pavement. When the prepared expansion joint fillers 
are used they are, of course, placed in position prior to the laying 
of the brick, and require no further attention. 
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COUlf TRY BRICK ROADS 

Design. — In the construction of brick roads for country 
traffic all of the general principles must be observed that have 
been discussed in connection with brick pavements. The width 
is usually 9 ft. for single-track roads and 18 ft. for double-track. 
The units that make up the traffic on the average country road 
are neither so numerous nor so heavy as those encountered in 
the city, and the base is sometimes made of less thickness than 
for city pavements. Frequently it is made about 4 in. thick. 
It is comparatively easy on these narrow pavements to strike 
the concrete base with a templet to the exact cross-section 
desired, and it therefore becomes unnecessary to use a sand 
cushion more than 1 in. thick. 

Since the country road is narrow, traffic will continually pass 
from the brick surface to the earth road alongside; therefore, the 
curbs used to retain the brick pavement at the edge are made 
level with the brick surface instead of extending above as with 
city pavements. The curbs are usually monolithic with the base. 

The transverse expansion joint is commonly omitted from 
country roads. The transverse cracks which form as the pave- 
ment contracts will be of little significance under the class of 
traffic encountered. The longitudinal expansion joint is placed 
along one curb and prevents the pavement from arching under 
temperature changes and prevents the brick surface from 
breaking the curbs from the base. 

The use of the cement grout filler is recommended and the 
construction of the pavement is carried out as carefully as the 
first-class city pavements and with materials of the same quality. 

Monolithic Brick Pavements.^ — The monolithic type of brick 
pavement is constructed by laying the brick wearing surface 
directly on a freshly placed concrete base and rolling the brick 
to bed them in the concrete before it takes a set. 

The general design and the requirements for materials are the 
same as for any other high-class brick pavement. When con- 
structed on a country road no marginal curb is used. 

It is recommended that the concrete base be 4 in. thick for 
moderate traffic conditions, but there seems to be no reason why 

» Data furnished by Mr. R. L. Bell, District Engineer, Illinois Highway 
Commission. 
See also Engineering Record^ July 10 and July 17, 1915. 
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it need be more than 3 in. thick for country roads of light or 
moderate traflBic. For city pavements 6 in. is suflScient for the 
severest conditions for which the brick surface is suitable. 

The subgrade is carefully prepared and thoroughly rolled and 
during the construction the wagons hauling aggregates are kept 
on the side of the road as much as possible if on a country road. 
The roller is kept at work on the subgrade smoothing out the 
wheel tracks that are made by the wagons when they turn in on 
the subgrade to deliver concrete materials. 

The concrete is mixed to a plastic consistency and struck off 
to the proper cross-section by means of a special templet which 
is a feature of the construction equipment that has already been 
developed for this particular type of pavement. It is shown in 
Fig. 56. 

The templet consists of one I-beam crossbar and one channel 
crossbar spaced about 2 ft. apart and supported on the steel side 
forms by means of rollers. The templet is drawn along the side 
forms by the mixer. The forward member of the templet cuts 
the concrete base ^{q in. below the finished grade and dry mortar 
of 1 part cement and 5 parts sand is spread over the concrete 
ahead of the rear bar of the templet. This dry mortar is spread 
over the base by the rear part of the templet and the brick are 
laid directly thereon. 

The setters place the brick carefully with the best side up and 
the lugs all in the same direction, and while the laying cannot 
proceed quite as rapidly as on the sand cushion, probably under 
favorable conditions a laborer can lay three-fourths as many per 
day as he would on a sand cushion. 

The carriers who deliver the brick to the setters walk over 
the brick already laid and apparently do not disturb them, 
although as a precaution a 1-in. plank is laid over the brick where 
the carriers first step onto the newly laid surface. The bats are 
cut and set as fast as the courses are completed so that the 
surface is kept finished up close to the setters. 

As fast as the laying is completed, the surface is rolled with a 
hand roller about 30 in. in diameter and 30 in. long and having 
a weight of about 600 lb. The rolling irons out the little 
irregularities of the surface and beds the brick slightly in the 
dry mortar on the concrete base. 

The surface is grouted in the manner described in this chapter 
for the brick surface on a sand or mortar cushion. 
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It will be noted that the feature of this construction is that the 
brick are laid directly on the concrete base before the concrete 
hardens. A thin mortar layer is used merely to smooth the 
surface of the base. 

This type of construction has the following advantages over 
the type in which the sand cushion is employed: 

1. It is at least 10 cts. per square yard cheaper. 

2. It eliminates the trouble experienced in rolling if a rain 
comes on before the rolling is done. 

3. It insures a firm support for each brick. 

4. It eliminates the danger of sand squeezing up into the joint 
and preventing the proper penetration of the grout filler. 

5. It eliminates the necessity for the marginal curb on country 
roads. 

APPLIANCES USED 

Grading Appliances. — The grading is done with the tools and 
appliances which have already been discussed in connection with 
earth roads. The particular combination suitable for each 
individual piece of work varies somewhat; but the elevating 
grader and dump wagons are often used for the rough grading 
and the blade grader and hand tools for finishing. 

Rollers. — The macadam roller weighing 8 to 10 tons is used 
for the subgrade and the tandem roller weighing 4 to 6 tons for 
the brick surface. The single roll drawn by horses is sometimes 
employed, but is not quite as satisfactory as the power-driven 
roller. 

Mortar Box for Grout. — The special type of grout box recom- 
mended by the National Paving Brick Manufacturing Associa- 
tion is used for this purpose almost exclusively. 

Carriers for Brick. — Brick are carried from the piles to the 
setters by means of clamps holding about six brick and operating 
on the familiar principle of the ice tong. These are also used for 
handling the brick at the cars. Rolling carriers are also used to 
convey the brick from the piles to the setters. These consist 
of a series of rollers set in an inclined frame and the brick move 
by gravity down the incline. 

Concrete Mixers. — The mixers used are of the same general 
types that are used for concrete road work. In addition the 
stationary type is often used, being set up at the end of the block 
and the concrete being conveyed in carts to the work, but the 
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limit of haul is about 350 ft. if segregation of the aggregates in 
the concrete is to be avoided. 

CHARACTERISTICS OF BRICK PAVEMENT 

The brick pavement affords a rigid surface having good trac- 
tion for motor vehicles and fairly good footing for horses. It has 
a pleasing appearance if well laid and is sanitary and very 
durable. It is rather noisy under horse-drawn traflSc, especially 
if grout-filled. It is reasonably easily opened for repairing service 
pipes and repairs are readily made. It must be kept scrupu- 
lously clean to avoid dust as the particles will not cling to the 
surface. 

Cost of Brick Pavements. — The cost varies somewhat in dif- 
ferent communities, and yet the range is not great. On city 
streets brick pavements cost from $1.75 to $2.25 per square yard 
of surface, exclusive of the heavy grading and exclusive of the 
cost of curbs. On country roads the cost where the haul does 
not exceed about 2 miles is usually estimated at $1,000 per mile 
per foot of width of pavement. 

EXAMPLES OF GOOD PRACTICE 

Details of Construction which make Brick Pavements 

Good or Bad^ 

The importance of details as factors of good-roads construc- 
tion is emphasized by the brick highways in Erie and Niagara 
Counties, New York, which were inspected during the recent 
annual convention of the National Paving Brick Manufacturers' 
Association, at Buffalo. Good construction, bad construction 
and intermediate grades were exemplified. Different kinds of 
brick, and different makes of the same kind of brick have been 
used, but while the brick highways range in quality from bad' 
to perfect the differences among them are not wholly attributable 
to variations in the quality of brick. Both good and bad roads 
are built of the same kind and make of brick, and sometimes 
the same contractor built both kinds or roads with one kind of 
brick, 

A noticeable distinction between types of brick was found in 
the fact that even on roads of inferior construction the sections 

1 Will P. Blair, Engineering Record, Nov. 7, 1914. 
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laid with square-edge brick were uniformly better grouted 
than were sections of the same roads laid with round-edge brick, 
although instances of faulty grouting occur with both types of 
brick. 

Damage at Expansion Joints 

The contractor has not been at fault in all cases, although 
his sins of omission and commission are many. The worst 
roads are those having cross-expansion joints. Pavements other- 
wise in good condition show courses of broken and sunken joints 
at regular intervals of 50 ft. on account of transverse expansion 
joints. In some instances courses of brick on each side of the 
cross-expansion joint are broken. But cross-expansion joints 
were specified, and the contractor was obliged to put them in. 

The best pavements, and the only perfect pavements, were 
those having longitudinal expansion joints only, although not all 
pavements having longitudinal joints were found in good con- 
dition. It can, however, be affirmed, without fear of successful 
contradiction, that neither in Erie County nor in Niagara 
County was there seen a cross-expansion joint pavement in per- 
fect condition after 2 years of service. On some highways, 
notably road No. 2 running out of Hamburg, cross-expansion 
joints and longitudinal expansion joints occur in different 
sections of the same road; but in every instance cross-expansion 
joints show at a great disadvantage. 

Grouting and Rolling 

The visitors received ample proof that a perfect brick highway 
can be laid and that it will remain unimpaired under traffic 
conditions for years. The reverse of the picture was exhibited 
as well. Shpshod methods of construction have been responsible 
for poor pavements. Faulty foundations and poorly prepared 
sand cushions are accountable for some defect, but by far the 
most prolific cause of poor pavements — excepting cross-expan- 
sion joints — ^is poor grouting. Poor material and materials 
mixed in wrong proportions contribute to poor surfacing, but as 
a rule either ignorance or carelessness in applying the grout is 
the source of failure. Too much care cannot be exercised at 
this stage of construction, but observation teaches that some 
contractors attach little importance to the details of grouting. 
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A tour over construction work discovers another cause of 
poor pavement in the laying of long stretches of brick ahead 
of rolling and grouting. This method is destructive ill case of 
rain, as brick on a wet sand cushion cannot be rolled without 
forcing the sand up between the joints. This disrupts the 
smooth, compacted bed upon which the brick rest and the 
sand between the bricks prevents the bonding material from 
penetrating to the bottom of the courses and forming a strong 
bond. Brick rolled on a wet sand cushion will rock, nor can a 
smooth, even pavement be made with a wet sand cushion under 
it. Contractors are not ignorant of these facts but they take 
chances and sometimes, unless closely watched by the engineer' 
in charge, they grout over a pavement laid on a wet sand cushion 
and cover up their folly temporarily. It saves taking up the 
brick and relaying them. It is easy to uncover such fraudulent 
work by pulling out a brick here and there and noting how far 
the sand has been forced up by rolling of the brick. 

All work should be rolled before leaving it at night. The 
roller should follow the pavers closely and the grouters should 
keep as close to the roller as practicable, closing up the work each 
night. Yet sometimes engineers permit contractors to lay a 
quarter of a mile or more of brick ahead of the grouters. 

Two evils arise from this course — first, the danger of rain on 
the sand cushion; second, the mixing and the dumping of too 
much filler at one time in order to rush the work. Unless closely 
supervised grouters will mix batches too big, and they will put 
enough grout on the pavement to grout 15 ft. instead of the maxi- 
mum permissible limit of 5 ft. The inevitable result of mixing 
batches that are too big is, separation of sand from cement and 
consequent weakening of the bonding material. Bridging of 
joints is another peril from dumping grout on the pavement. 

Proportioninq Grout 

Another observed tendency of grouters is to mix the final coat 
of grout too thin or too thick. If too thick, the grout bridges 
the joint; if too thin it settles in the joints instead of setting 
flush with the pavement. The general tendency is to mix the 
first grout too thick and the final course too thin. The final 
grout should be somewhat thicker than previous courses, but it 
should not be too thick nor should too much of it be put on at 
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one time; it is imperatively necessary not only that the batch 
be kept thoroughly mixed but it must be thoroughly squeegeed 
into the joints. In one instance workmen were observed thin- 
ning grout by pouring water on it on the pavement, thereby 
separating the constituent elements of the grout and destroying 
its efficiency. This fault was corrected, but there is reason for 
believing that that method of thinning grout is somewhat 
general. The right way, therefore the only way allowable, is 
to thin in the grout box and keep constantly stirring. 

Contractors and engineers, unless thoroughly experienced in 
highway work and conscientious in their work, are prone to 
neglect or slight what appears to be minor details, nor in their 
methods do they always discriminate between the two kinds of 
brick commonly used for paving. 

Method of Finishing Grouting 

The method of finishing the grouting of a brick pavement 
differs with the type of brick used. The final course of grout 
on a round-edge brick pavement should be squeegeed until the 
surface of the pavement is as nearly as practicable free from 
grout; otherwise, when the excess grout breaks under the pound- 
ing of traffic and comes off, it will pull portions of the grout from 
the round-edge joints. No such danger from a heavy surface 
coating of grout menaces a pavement laid with square-edge 
brick. The square edges of the brick protect the joint and the 
excess of grout comes off the pavement without impairing the 
grout at the joint. The difference between round-edge brick 
and square-edge brick in respect to the final grouting is this: 
Whereas in the case of the former all surplus grout ought to be 
squeegeed off the pavement, in the case of the latter the surplus 
may be taken off or left on without deleterious effect. The 
objection to leaving a thick covering of grout over the pave- 
ment is that it is unnecessary and, therefore, wasteful. 

The tour of the brick roads of Erie County disclosed the fact 
that in some instances the failure of contractors properly to 
protect the freshly grouted pavement with a blanket of moistened 
swid had resulted in too rapid setting of the filler. The result 
was "crazing" and pin-cracking of the grout. The same con- 
dition was found on the Kennilworth Avenue pavement recently 
laid by the city of Buffalo. 
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Laying the Brick 

Brick laid with lugs the wrong way brought together two 
smooth sides of adjoining brick, thereby preventing the penetra- 
tion of filler and preparing the way for defective spots in the 
completed pavement. Such faults are the result of inexcusable 
carelessness, but competent engineers and inspectors detected 
them in time to forestall serious consequence. 

Another indication of neglect to follow specifications was 
.observed in the placing of the uneven or broken edges of bats 
next to the curb. This is not, perhaps, a serious structural de- 
fect, yet it is both aesthetically and practically wrong. It 
detracts from the symmetrical appearance of the pavement at 
the sides by giving it a rough, uneven edge, and it deprives the 
pavement of the extra bonding strength afforded by union of 
the filler with the rough surface of the bat. Some persons may 
regard these strictures as hypercritical, but no detail of con- 
struction is negligible. A good pavement represents the homo- 
geneous aggregate of all constructive details properly wrought 
out. 

Foundation Drainage 

The necessity for proper drainage of foundations was strongly 
impressed upon the observers of brick highways in Erie and 
Niagara Counties. There are miles upon miles of pavements 
without cracks, sunken spots, broken bonds or other noticeable 
defective features, yet several highways show cracks and sunken 
spots unquestionably due, in the first instance, to ineffectual 
drainage. While it is probably true that longitudinal cracks 
sometimes result from causes other than defective drainage, a 
well-constructed foundation, properly drained, is a sure prevent- 
ive of sunken spots in a pavement, nor are cracks likely to 
occur unless moisture is taken into the foundation either by 
direct contact or by capillary attraction. 

The tour of inspection around Buffalo found apparent evi- 
dence of negligence in the matter of drainage, but conclusive 
proof was adduced that a well-drained and well-constructed 
grouted brick pavement is impervious to surface water. Por- 
tions of the brick boulevard running from Buffalo to Niagara Falls 
were submerged by the flood a couple of years ago, for a period 
of 2 or 3 weeks, yet they were absolutely unharmed and were 
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marked neither by cracks nor depressions, nor by broken bonds. 
Damage to brick pavements resulting from moisture originates 
beneath the foundation. That the problem of drainage can be 
solved even under adverse natural conditions is a fact which was 
demonstrated on the tour. 

Cull Brick 

I^or almost its entire length of 23 miles the boulevard be- 
tween Buffalo and Niagara Falls runs through a level country, 
and the. same is true of the highway between Lewiston and 
Youngstown. Yet in the former only a few bad spots exist, and 
in the latter none at all. The worst spots on the boulevard are 
attributed to the use of cull brick. This brick, it is alleged, was 
condemned in Niagara County, but by some means the culls 
found their way across the line into Erie County and were 
placed in the pavement at two points. It might be an idle 
waste of time to speculate on the sequence of events which 
eventuated in the translation of brick from a cull pile in one 
county to a snug place in a state boulevard in the county ad- 
joining, but it is only fair to say that the manufacturer who 
furnished the brick says he received cuU prices for the cull brick 
and was not cognizant of the high testing which awaited them. 
Without attaching to the incident any remote significance, the 
incident does emphasize the need for close supervision of con- 
struction work by engineers in charge, and it puts an acute accent 
on the necessity for honest, capable and diligent inspection. 
Eternal vigilance is the price of a good pavement. 

Inspection 

Poor judgment of the qualities of brick is a weakness not infre- 
quently found in inspectors. Among culls thrown into the dis- 
card by inspectors on construction work were found what 
practical men declare to be the very best brick in the shipment. 
Conversely, some of the brick that were passed were of inferior 
quality. Without making any specific application to indi- 
viduals, or to any particular job, it is safe to affirm that in- 
spection of brick on the roadway is to some extent a matter of 
individual, preference, and in many cases inspectors are not 
qualified by experience or by native ability to judge correctly 
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of the quality of brick by its appearance. The result is an 
almost total absence of uniformity in standards of judgment 
and an insistent demand for a better system, or at least for 
expert inspection. 

There does seem to be among inspectors a common prejudice 
against brick of a dark shade, although it is quite possible that 
such brick may be exceptionally durable. The shade is not 
always an indication of overburning. The inspection of brick is 
often delegated to persons selected without regard to their fitness 
for the duty; and brickmakers may be mulcted from 2 to 3 cts. 
per brick on large consignments by the ignorance of inspectors 
appointed for political reasons or for other reasons equally obnox- 
ious. Nor is the abrasion test always fair to the brickmakers. 

These reflections and comments are based upon observations 
made on old and new work in a recent tour of 200 miles over 
highways in Erie County and Niagara County, New York. 
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CHAPTER XI 
WOOD-BLOCK PAVEMENTS 

Wood-block pavements have been used in Europe for many 
years, and for at least 40 years in the United States. The earlier 
types were made from blocks sawed from round logs and laid 
as closely as their shape would permit. They were not treated 
with any kind of preservative and consequently the life was 
short and the pavement was rough, due to the shape of the blocks 
and the method of laying. The later developments produced a 
pavement. made up of blocks cut to a rectangular shape so as 
to lie closely and evenly in the pavement. The wood was 
impregnated with a preservative and was more durable than any 
of the earlier pavements. In the last few years this type of 
pavement has come into very wide use, both in Europe and 
America. 

SIZES AlTD KINDS OF BLOCKS 

Einds of Timber Used. — In the United States, southern long- 
leaf pine, short-leaf pine, red gum, tamarack, Douglass fir and 
Norway pine have all been used for the blocks. Probably three- 
fourths of the blocks laid, however, are made from southern 
long-leaf yellow pine. In this connection, the term long-leaf 
pine is used to designate quality rather than species and short- 
leaf pine of sufficiently dense structure would be acceptable as 
well as the long-leaf pine. Abroad, short-leaf pine, white pine, 
redwood and fir are used principally, although Australian hard- 
wood is used to some extent. 

Of the timber available in the United States it is generally 
conceded that the southern long-leaf yellow pine is the most 
durable. It is, however, a hard wood and consequently the 
pavement in which it is used is likely to be more slippery than 
one constructed of some of the softer woods. Where traflic 
conditions are not severe and in parts of the country where the 
yellow pine is not available, other timber, such as tamarack and 
fir, are used successfully. 

The essential characteristics of the timber are uniformity of 
texture and ability to resist wear, adaptability to the preservative 
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treatment, and freedom from defects that will impair the life or 
wearing properties of the block pavement. Uniformity of 
texture is secured by specifying the minimum number of annual 
rings per radial inch in the block. Other defects are eliminated 
by inspection of the timber before it is cut into blocks and by 
inspection of the blocks during and after the laying. 

Size of Blocks. — ^The depth of the block is varied to suit the 
traffic conditions, but in most of the pavements laid they have 
been either 3, 3}4 or 4 in. deep, the last-named being used on 
the heavier-traffic streets. The width of the block is not im- 
portant so long as it is not greater than about 4 in., and blocks 
made by various manufacturers vary from 23^ to 4 in. in width. 
The length of the block is equal to the width of the plank from 
which it is cut, and consequently varies in any lot. It should 
nerve be less than 5 in. nor greater than about 10 to 12 in. If 
the block is too short it will not sufficiently distribute the load 
that may come upon it, and if it is too long it will spl?.t under 
heavy loads, or not lie evenly in the pavement. All blocks 
used on any one contract should be of the same depth, except 
that sufficient variation must be permitted to allow for the 
uncertainties of manufacture. Usually specifications permit 
variations in depth of 3^6 i^i- Likewise for convenience in 
la3ring, all blocks used in any one contract should be of the same 
width, except such variations as are incident to manufacture 
and this is limited to 3^ in. 

Quality of the Blocks. — The blocks must be free from defects 
such as large or loose knots, wind shakes, heart rot and pitch 
pockets. It is always desirable that the block be composed 
largely of heart wood and specifications usually require that 
a certain percentage (varying from 65 to 80 per cent.) of the 
block shall be heart wood. To preclude the use of coarse-grained, 
second-growth wood or short-leaf pine of poor quality, the number 
of annual growth rings per radial inch should be at least six and 
at no place on the face of the wood should the number of such 
rings be less than four. 

PRESERVATIVE TREATMENT 

Character of Preservatives. — Wood blocks when used as a 
pavement surface are laid with the grain vertical. The block 
in this position will wear for a long time if the wood does not 
decay. The cause of decay is fxmgus growth in the wood, and 
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to prevent decay the blocks are impregnated with an antiseptic 
which will prevent fungus growth. The material most com- 
monly used for this purpose is coal-tar creosote. 

The wood used for block pavements possesses another char- 
acteristic that is of some significance in connection with the 
preservation treatnient. Untreated wood will absorb con- 
siderable quantities of moisture and in so doing will increase in 
size very materially. Treated blocks will absorb some water 
but by proper treatment the quantity can be reduced to an 
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Fig. 57. — Source and composition of creosote oil. 

amount so small as to obviate trouble from swelling. Excessive 
absorption of water has caused considerable trouble due to the 
diflSculty of taking care of the expansion, especially on wide 
streets. Recent practice is to impregnate the blocks in a 
manner and with a material intended both to preserve and 
waterproof the wood. This is accomplished by using a mixture 
of creosote and tar. ' 

Creosote Oil. — The preservative employed for wood blocks is 
creosote oil, a coal-tar distillate, or a mixture of creosote oil and 
tar. Pure creosote is a distillate of coal tar and its properties 
are represented by the following diagram:^ 

Pure creosote, therefore, consists of varying percentages of 
the four groups of compounds indicated in the above diagram. 

* Weiss, "The Preservation of Structural Timber," p. 80. 
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Of these compounds the first group (phenols) is highly antiseptic 
and it is desirable that there be sufiScient of these compounds 
mixed with the creosote to insure preservation. The second 
group (naphthalenes) is also antiseptic, but is also volatile at air 
temperatm-e and will gradually leave the block by evaporation 
during the first years of the life of the pavement. The third and 
fourth groups (anthracenes) are not as highly ^.ntiseptic as the 
phenols, but are much less volatile and are insoluble in water, 
while the phenols are soluble in water. It is generally believed 
that the creosote oil used for paving blocks should contain a 
considerable proportion of the anthracenes. The specific gravity 
of a pure creosote oil obtained by the distillation of tar will be 
from 1.03 to 1.08 at 25^0. Generally speaking the higher the 
specific gravity the greater the proportion of the anthracenes 
in the creosote oil. 

Mixtures of Tar and Creosote. — The commercial creosote oil 
employed for the preservation of wood-paving blocks frequently 
has a specific gravity greater than 1.08 and sometimes as great 
as 1.14. Such an oil is a mixture of pure creosote and tar. It 
is contended that an oil of this character contains sufficient pure 
creosote to preserve the blocks and that the admixture of tar 
serves to increase the waterproofing properties of the oil. It 
is not known that such an oil is a suitable preservative since it 
has not been in use for a sufficient time to demonstrate this 
point. It is known^ however, that the presence of tar in the oil 
tends to increase the difficulties due to the blocks bleeding and 
that the presence of appreciable quantities of free carbon (soot) 
in the creosote oil is particularly objectionable. 

Creosote Oil Specifications. — Two types of creosote oil are 
being used for the preservation of wood-paving block, the one a 
light practically pure creosote oil and the other a heavy creosote 
oil and tar mixture. The latter has been much more widely 
used than the former, but it is probable that the lighter oil will 
come into more extensive use in the future. 

SPECIFICATION FOR LIGHT CREOSOTE OIL^ 

"Specific gravity at 38**C., 1.03 to 1.08. 

When distilled in the standard manner* the creosote shall give 
distillate within the following limits, calculated in percentage of dry 
OH: 

^ No. 1 oil as specified by the American Railway Engineering Association. 
' See description of method, p. 405. 
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To 200*'C. no distillate. 

To 210*^0. not more than 6 per cent. 

To 235**C. not more than 26 per cent. 

The residue at 355®C. if it exceeds 5 per cent, shall be soft. The 
oil shall be a pure distillate of coke-oven tar or coal-gas tar without the 
admixture of any other material. It shall be completely liquid at 
38^C., shall contain no suspended matter and shall contain not to exceed 
3 per cent, of water. 

SPECIFICATION FOR HEAVY CREOSOTE OIL^ 

The preservative shall be wholly derived from coal-gas tar or coke- 
oven tar, and shall comply with the following requirements: 

The specific gravity shall not be less than 1.06 nor more than 1.12 
at 38*'C. 

Not more than 3 per cent. &hall be insoluble by continuous hot 
extraction with benzol and chloroform. 

On distillation which shall be made exactly as afterwards described, 
the distillate, based on water-free oil, shall be within the following 
limits: 

Up to 210**C., not more than 5 per cent. 

Up to 235**C., not more than 30 per cent. 

Up to 315**C., not less than 35 per cent., nor more than 70 per cent. 

Up to 355*'C., not less than 65 per cent. 

The specific gravity of the distillate between 235**C., and 315°C., 
shall be not less than 1.02 at 38^0., compared with water at 15.5*^0. 
The specific gravity of the distillate between 315®C. and 355®C., shall 
be not less than 1.08 at 38®C., compared with water 15.5®C. 

The specific viscosity at 82°C., when taken in an Engler viscosi meter 
shall not exceed 1.3. The term specific viscosity shall mean the 
number of seconds found for the sample tested divided by the number 
of seconds for water at 20^C., as given in the official certificate for 
the viscosimeter used. 

The oil shall not contain more than 3 per cent, of water. Oil samples 
taken by the inspector from the treating tank during the progress of 
the work shall at no time show an accumulation of more than 2 per 
cent, of foreign matter, such as sawdust and dirt, and due allowance 
shall be made for all foreign matter, either water or material insoluble 
in benzol and chloroform, by injecting an additional quantity of oil 
into the block. 

SPECIAL SPECIFICATION FOR HEAVY CREOSOTE OIL 

"The oil shall be a distillate obtained wholly from coal tar. 

It is required by this specification that the oil used shall be wholly 

* Proposed by committee American Society of Municipal Improvement, 
1916. 
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a distillate oil obtamed only by distillation from coal tar. No other 
material, of any kind, shall be mixed with it. 

The oil shall contain not more than one (1) per cent, of matter 
insoluble in hot benzol and chloroform. 

Its specific gravity at twenty-five (25) degrees C. shall be not less 
than 1.08 and not more than 1.12. 

The oil shall be subject to the standard distillation test and the 
amount of distillate shall not exceed the following limits in percentage 
of dry oil: 

Up to 150**C., 2 per cent. 

Up to 210°C., 10 per cent. 

Up to 235°C., 20 per cent. 

Up to 316**C., 40 per cent. 

There has been much discussion as to the relative merits of 
the light and heavy oils for the treatment of wood block, and 
exact data on the subject are lacking. The following facts are 
apparently well estabUshed: 

Table 15. — Comparison of Light and Heavy Oils for Wood Block 

Preservation 



Heavy 


Light 


(a) Cheaper than the light oil. 


(a) More expensive than heavy oil. 


(6) A little better for waterproofing 


(6) Has better preservative proper- 


than the light oil. 


ties than the heavy oil. 


(c) Will probably preserve the 


(c) Bleeds less than the heavy oil. 


blocks until they wear out. 




(d) Contributes to bleeding. 


(d) Not quite as good a waterproofing 




material as the heavy oil. 


(e) Does not volatilize readily. 


(e) Volatilizes more readily than the 




heavy oil. 


(/) Contains little material soluble 


(/) Contains more water soluble por- 


in water. 


tions than the heavy oil. 



Some attempts have been made to employ products of water- 
gas tar and of petroleum for wood preservation, but the use of 
these materials is, as yet, in the experimental stage, and is not 
common practice. 

Quantity of Preservative. — Experiments have demonstrated 
that for proper preservation of the blocks it is probably un- 
necessary to use to exceed 10 ib. of creosote oil per cubic foot 
of timber, but that for securing the necessary degree of water- 
proofing at least 16 lb. per cubic foot must be used, and it seems 
to be established that little benefit is obtained from the use of 
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more than 16 lb. per cubic foot of timber. Practice in the United 
States is to treat with quantities varying from 12 to 20 lb. of 
creosote oil per cubic foot of timber, while in many cases a much 
less quantity is used for the blocks laid in European cities. 

Sometimes when blocks are to be used for streets on which the 
traflSic is very heavy, they are treated by merely dipping in hot 
tar. The amount of preservative thus absorbed is sufficient to 
preserve the blocks for the length of time that they can be 
expected to wear under the traffic conditions. 

Bleeding. — Complaints are often made that creosoted block 
pavements become sticky in warm weather, the tar exuding from 
the blocks and sticking to the shoes of pedestrians, soiling clothes 
and being carried into stores and residences, and becoming a 
general nuisance. The causes of bleeding are several:^ 

1. The use of a tar and creosote mixture containing too much 
tar. Such an oil does not penetrate the blocks as thoroughly 
as do the lighter oils and the carbon in the tar has a tendency to 
lodge in the outer fibers of the block. When the oil in the block 
warms up and increases in volume the exudation brings with it 
the carbon. The heavy and sticky mixture of tar and carbon 
adheres to everything coming into contact with it. For these 
reasons specifications frequently limit the amount of free carbon 
in the oil to 1 per cent. In the past as much as 4 per cent, has 
been permitted. 

2. The use of too much oil. If the treatment is in excess of 
16 lb. per cubic foot, it is inevitable that some bleeding will 
occur and treatments of 20 lb. per cubic foot or more are sure to 
bleed excessively. 

3. Improper seasoning and treatment of the blocks. Arti- 
ficial seasoning and the preliminary and final vacuum are thought 
to be advisable as reducing the amount of bleeding. The im- 
pregnation should be complete — not merely in the outer part of 
the block. 

4. Insufficient provision for expansion of block in the pave- 
ment. If the block cannot increase in size when it swells, the 
effect will be to squeeze out the creosote. 

5. The use of a filler ' soluble in creosote oil. Such a filler 
will soften up in time and exude at the joints. If too much 
filler is used, the trouble is aggravated. 

The preventive for bleeding then is to use not to exceed a 16-lb. 
1 Weiss, "The Preservation of Structural Timber," p. 201. 
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treatment, to use pure creosote or creosote in which there is but 
little carbon-free tar, either to treat green timber or to steam 
season the timber, and to use a filler not soluble in creosote and 
to provide ample expansion joints. 

The cure for bleeding is to keep the pavement surface covered 
with torpedo sand until the bleeding stops. 

MANUFACTURE OF THE BLOCKS 

Cutting of Blocks. — The planks from which the blocks are to 
be manufactured are sawed with a thickness equal to the width 
desired in the finished block, which is from 2)^ to 4 in. The 
planks are run through the planer to size them so that all blocks 
will be of the same width. A plank that is unusually dense, is 
wet, or is filled with pitch, will come through a little thicker than 
one that is dry or soft, so that some slight variations in thickness 
of plank and consequently width of block is unavoidable in the 
process of manufacturing. The planks are inspected and any 
sections that contain inferior wood arc cut out and rejected. 
The good portions of the planks are cut into lengths varying 
with the number of saws in the cutting machine used. The 
cutting machine generally consists of a gang of saws that will cut 
a number of blocks at one time. From the cutter the blocks are 
delivered into iron racks in which they are piled loosely. The 
racks when filled are run into the treating cylinders which are 
usually about 8 ft. in diameter but of various lengths. Most of 
the treating cylinders will contain ten or more racks of blocks. 

Seasoning and Treating. — When the blocks have been put 
into the cylinder it is closed tightly and the blocks are steamed 
to soften the pitch and resinous material. The steaming process 
to be of the greatest benefit must continue for at least 5 hr., 
although frequently a shorter period of steaming is specified. 
After the steaming process, the cylinder is subjected to a vacuum 
which is intended to draw out from the blocks the moisture and 
some of the pitch and resinous material. All water that may 
have come out into the cylinder is pumped off and after the 
vacuum has continued until the blocks are dry the creosote oil 
is introduced into the cylinder and pressure applied until the 
proper quantity of oil has been forced into the blocks. The 
pressure i>ermitted is generally limited to 200 lb. per square inch 
and often a less pressure is eflFective. The pressure must continue 
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for about 3 hr. to insure thorough impregnation. When the 
proper impregnation has been secured the excess oil is pumped 
away and the blocks are allowed to drain for about 30 min. before 
being removed from the cylinder. It is also recommended 
that a final vacuum be drawn and held for about 30 min. to dry 
the blocks, but this practice is not general. 

Inspection of Blocks. — The timber is inspected before it is cut 
into blocks and most of the defective material thus eliminated. 
The blocks can be weighed before they are placed in the creo- 
soting cylinder and can be weighed again after coming out and 
thus the quantity of creosote injected can be computed. A slight 
error exists due to the f^ct that some moisture is extracted from 
the blocks during creosoting, but probably this is a small amount. 
A more reliable way of determining the amount of creosote in- 
jected is to observe the gage readings on the tanks before and 
after the creosoting treatment. Knowing the temperature of the 
creosote during treatment and in the tanks, the quantity injected 
can be computed. After the blocks are laid in the pavement they 
are again inspected and those that are checked or that contain 
large knots or other defects are removed and turned over or are 
replaced by good blocks. 

CONSTRUCTIOK OF THE PAVEMENT 

Foundation for the Wood-block Pavement. — The principles 
to be observed in the construction of the concrete base for a 
wood-block pavement do not differ from those discussed in con- 
nection with the brick pavement, and need not be repeated. It 
may perhaps be said in passing that the thickness of concrete 
base should never be less than 5 in. and on the heavier-traffic 
streets should be 6 to 8 in. in thickness. It should be very care- 
fully finished so as to have a smooth surface true to cross-section. 
This is of great importance with this type of pavement. 

Bedding Courses. — Several methods of bedding the blocks are 
employed of which the most common in the United States is to 
place a sand cushion on top of the concrete foundation, similar 
in character to that which is used for the brick pavement and 
constructed in the same manner. Experience with the sand 
cushion has not been entirely satisfactory because it has been 
prone to wash from under the blocks or to shift when dry, allow- 
ing the pavement to become uneven. This is particularly 
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noticeable on streets carrying car lines, the jar of the cars being 
sufEcient to loosen the blocks along the track and afford an open- 
ing for water. This has led to the adoption of the mortar cushion 
which has been described in connection with the brick pavement, 
and it is much superior to the sand cushion for wood-block pave- 
ments. In other instances a thick coating of tar is spread on 
the concrete foundation and covered lightly with sand and the 
blocks are laid on the mastic thus produced. When the blocks 
are laid in this manner the concrete foundation must be finished 
with the surface as true to shape as that of the finished pavement 
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Pig. 68. — Cross-aection for wood-block pavement. 

and with a troweled mortar surface. This method is used ex- 
tensively abroad and is coming into use in the United States, and 
imdoubtedly is one of the very best methods for laying this type of 
pavement. A slight modification of the above method is found 
where one face of the block is dipped in tar just before it is placed 
on top of the concrete foundation which has previously been 
coated with a thin layer of sand. In other instances the concrete 
foundation is coated with tar and the blocks laid directly thereon. 
The blocks are laid in regular rows either at right angles to the 
curb or an angle of 65® therewith, the latter probably being the 
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more common method. In the latter method it is assumed that 
no transverse expansion joints will be required, the blocks carry- 
ing the expansion to the curb in both directions. This has, how- 
ever, not proven satisfactory, on streets more than 50 ft. wide, 
but is satisfactory for the narrower streets. Since the blocks 
usually have no lugs for spacing them in the pavement, it is 
possible to lay them too close together and thereby increase the 
difficulties caused by expansion. The blocks should be laid 
loosely, especially if they are dry when laid. Some engineers 
advocate thoroughly wetting the piles of blocks some hours be- 
fore it is desired to use them. Other engineers use a thin wooden 
strip between rows to space the blocks, the strips being removed 
after the blocks are laid. 

Expansion Joints. — If the blocks are laid diagonally, expansion 
joints are placed along the curbs, the width being 1 in. to 1^ in. 
It is customary to lay two or three rows next the ^ curb with 
long dimension of the block parallel to the curb and to provide 
the expansion joint between the row next the curb and the curb- 
stones. If the combined curb and gutter is employed no longi- 
tudinal rows are laid but the expansion joint is provided next the 
edge of the gutter slab. If the blocks are laid in rows perpen- 
dicular to the curbs, transverse joints }4 in. wide are provided 
every 50 ft. These expansion joints are jBlled either with bitu- 
minous cement or the bituminous mastic described in the chapter 
on Brick Pavements. 

After the blocks have been laid they are rolled with a tandem 
roller weighing about 4 tons and in exactly the same manner that 
a brick pavement would be rolled. As in the case of brick pave- 
ment, the blocks are inspected before and after rolling, and all 
split or otherwise defective ones are removed and replaced with 
good blocks. 

Filler for Wood-block Pavements. — The filler may be sand, 
cement grout, asphalt or tar, but probably a bituminous filler 
is more often used than any other. The tar filler must be used 
sparingly on account of the tendency for it to soften with the 
creosote from the blocks and to bleed badly. Where the sand 
filler is used it is assumed that the sand becomes mixed with a 
considerable amount of tar and creosote from the blocks so as 
to form a mastic in the joints. Probably this happens to a 
considerable extent and if the blocks are placed on a heavy-traffic 
street such a filler will be satisfactory because traffic will quickly 
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close the joints between the blocks by cushioning down the fibers 
of the wood. The asphaltic filler must be very hot when poured 
so as to penetrate the joints and care must be taken not to use 
an excess. Bituminous fillers are usually applied to the siuf ace 
very hot and spread with a fiber broom or squeegee so as to fill 
the joints. The surface will also be coated and must therefore 
be covered with torpedo sand or stone chips. This coating does 
not adhere to th^ blocks well and eventually will scale off. 

The grout filler is applied just as it would be for a brick pave- 
ment and as has already been described. 

Characteristics. — The wood-block pavement is adapted to any 
sort of traffic and is exceedingly durable even under the heaviest 
traffic. It is smooth, resilient and quiet but its one undesirable 
characteristic is its sUpperiness. It is not suitable for grades in 
excess of about 4 per cent.' tfnd if subjected to heavy horse-drawn 
traffic should not be x^sed where the grade exceeds 2 per cent. 
The sUpperiness can be overcome to a large extent if the pave- 
ment is sanded at the proper time. Some difficulty is en- 
countered from expansion due to the wood swelling when wet, 
but this is eliminated by the use of suitable expansion joints. 

Maintenance. — The maintenance consists almost exclusively 
in sanding the blocks to prevent sUpperiness, or to absorb the 
creosote and filler that i^ay exude under certain conditions, 
especially when the pavement is new. There will be some 
displacement of the blocks f^ong car tracks and these must, of 
course, be repaired. 

Cost. — The wood-block pavement varies in cost from $2.50 
per square yard to $4 per square yard. Under ordinary or aver- 
age conditions the cost is about $3 per square yard. 

EXAMPLES OF GOOD PRACTICE 

Wood-block Pavement Without Cushion Layer op Sand^ 

Following European practice in the omission of a sand cushion, 
Chicago has recently completed an experimental wood-block 
pavement in front of the post oflSce on the Dearborn Street side. 
The fact that no sand cushion was used between the blocks and 
the 8-in. concrete slab made it necessary to give, the latter a 
sidewalk finish. On that portion between Jackson Boulevard 

^ Engineering Record, Jan. 9, 1915. 
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and Quincy Street hot asphalt was spread over the concrete im- 
mediately before the blocks were laid. For the remainder of the 
pavement, north to Adams street, the blocks were placed on the 
bare concrete and covered with a coat of hot pitch and sand. 
Blocks of yellow pine were purchased under the standard speci- 
fications of the Chicago Board of Local Improvements, which 
prescribe the use of 12 lb. of creosote oil. 

The main reason for the experiment, as given by the city 
ofiicials, is to find some method which will avoid the shifting 
of the sand cushion under vibration due to street cars and team 
traffic. Experience with blocks laid on bare concrete in Europe, 
as ascertained last summer by L. E. McGann, Commissioner of 
Public Works, indicated that the method had merit. 

Traffic Census 

The post-office block was considered an excellent place for an 
accelerated test of the method as the heavy traffic is augmented 
by numerous teams which stand along the curb while second class 
mail is being unloaded. A traffic census as taken by the Citizen's 
Street Cleaning Bureau between 8 a.m. and 5 p.m. is as follows: 
Feb, 28, 1907, 2,567 vehicles; Mar. 6, 1911, 3,005 vehicles; Aug. 
25, 1912, 3,103 vehicles; Aug. 12, 1913, 2,711 vehicles; Mar. 
12, 1914, 2,910-vehicles. 

In 1914 the traffic consisted, on a daily average, of 2,050 
horse-drawn vehicles, 53 mounted horses, 568 motor cars, 232 
motor trucks and 7 motorcycles. During the same period 478 
street cars passed the observer. On blocks north and south of 
the post office the total number of vehicles on Dearborn Street 
was 2,546 and 2,263, both less than in front of the post office. 
While the pavement in question did not receive its proper pro- 
portion of the passing traffic, the actual wear due to the stand- 
ing teams undoubtedly compensated to no small extent. 

Warped Concrete Surfaces 

One of the most difficult parts of the new work was to obtain 
the proper warped surfaces due to the rise and fall of the gutter 
elevation between inlets to the level grade at the rail and to the 
corresponding elevations on the parabolic curves halfway be- 
tween the rail and curb. Only the west side of the street, 16.6 
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ft. wide from curb to rail, was paved. On top of the main body 
of the concrete, 1 by 6-in. dressed boards were secured at the 
rail and curb and bent over stakes set at the center. These 
boards were laid flat, 12 ft. apart, and a screed was used to 
strike off the 1^-in. coat of 1 to 3 mortar. Finishing was done 
from a bridge with a wood float about 13^ ft. long. 

RECENT PRACTICE IN LAYING WOOD BLOCKS' 

The wood principally used has been long-leaf (yellow) Southern 
pine, which from experience has been found to give excellent 
results. Most specifications now, however, admit Norway pine 
and tamarac and white birch as a result of experimental pave- 
ments laid in Minneapolis, which showed the suitability of these 
woods. No doubt other species of wood make satisfactory 
pavements, but on account of the incomplete knowledge of 
their value city engineers, as a rule, prefer a wood that has 
proved satisfactory. 

The blocks are from 3 to 4 in. wide and vary in depth from 
3 to 4^ in., with a length of from 6 to 10 in. As for all timber 
specifications, the blocks should be sound, free from large or 
loose knots, shakes, wormholes and other similar defects. As 
to the proportion of sap and heartwood, the present specifications 
are not very rigid, as experience has shown that treated blocks 
having both sapwood and heartwood do not vary in their wearing 
qualities. 

The preservative used is a creosote oil having a specific gravity 
of from 1.08 to 1.14, containing a percentage of tar, free from 
carbon. Coal-tar oils are used in preference to water-gas creo- 
sote, as suflScient experiments have not yet been carried out 
with the water-gas creosote to determine its relative value. 

The writer has been corresponding with a number of city 
engineers with a view of obtaining opinion as to the most satis- 
factory amount of treatment required per cubic foot of block, 
according to the experience of each city, and in replies from 
twenty cities in the United. States has ascertained that six of 
these cities use 16 lb., two of them 18 lb., and twelve of them 
20 lb., spending to some extent on local conditions. 

Laying the Pavement. — The base for wood-block pavements 
should be of concrete, from 5 to 6 in. deep, having the crown 

^ Andrew F. Macallum, City Engineer, Hamilton, Ontario. Read at 
Canadian and International Good Roads Convention, Toronto. 
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parallel to the finished crown on the blocks. An uneven or 
irregular base is detrimental to any pavement, as it is liable to 
cause a depression in the surface to hold water, which the re- 
peated impacts of wagon wheels is certain to increase, giving an 
uneven surface. Upon this concrete base is placed either a 
sand or mortar cushion. This cushion is usually 1 in. deep, 
and has its surface struck by templates to a surface parallel to 
the contour of the finished pavement. Where sand is used, 
the sand is such that it will all pass through a K"in. screen, be- 
sides being clean. If a mortar cushion be used, some engineers 
use a proportion of 1 of cement to 3 of clean sand, to which 
sufficient water is added to insure the proper setting of the cement. 
Other engineers obtain good results by mixing and placing the 
cement and sand dry. This custom is simply a means of securing 
a uniform surface for the blocks to rest upon and distribute the 
load. Alongside or between street car tracks, however, or on 
grades, sand cushions are apt to become uneven or flow, caused 
by the vibration of the rails, or by water getting in alongside 
the rails, so that under these circumstances a concrete cushion 
should be used. Away from the car tracks the question of 
whether a sand or mortar cushion should be used is a matter of 
opinion. Sand gives a better cushioning effect and the blocks 
do not have to be rolled so soon after laying as when a mortar 
cushion is used. 

Enghsh and French practice does away with this cushion 
altogether, but the concrete base is finished off as smooth as a 
concrete sidewalk and to the exact contour of the surface of the 
pavement. This extra care and workmanship obtain results 
that are excellent, inasmuch as the finished surface of the blocks 
has no depression, and consequently the^wheels cause no impacts. 

In most cities it is not possible to lay the blocks shortly after 
coming out of the treating plant, and the hot sun and wind during 
shipment and before laying is apt to check the blocks and cause 
oil to exude. The blocks should be piled: closely when delivered 
on the street and sprinkled before laying. 

Generally, the blocks are laid at right angles with the curbs, 
with an expansion joint at each curb of from ^ to 13^ in., ac- 
cording to the width of the pavement. Alongside the curbs 
three rows of block are laid parallel to the curbs, with the ex- 
pansion joint next to the curb. Placing a longitudinal row of 
blocks, with an expansion joint on each side is sometimes done, 
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but is not good practice, as the single row of blocks between the 
joints will almost certainly rise up about the level of the adjoin- 
ing pavement as the joints close up. Cross expansion joints 
have been used also by the writer when the treated block used 
had been piled on a street for several months, but for fresh 
blocks, properly treated, they are not necessary on streets of 
heavy traffic. On streets of light traffic, however, there should 
be cross expansion joints, placed from 30 to 50 ft. apart and 
having a width of about 54 in. It is hardly necessary to say that 
the. blocks should be laid with the grain vertical and having the 
joints in adjacent rows broken by a lap of about 2 in. The blocks 
should be laid neither too loose nor too tight, so that a block can 
be raised without disturbing the surrounding blocks, or \i in. 
apart. After the pavement is laid it should be rolled thoroughly 
with a roller varying from 3 to 5 tons until a perfect surface has 
been secured, with no depressions and the blocks firmly in place. 
There should be no difficulty in this, as the usual specifications for 
blocks allow of a variation of but He !»• i° depth, so that if the 
foundation and cushion have been properly laid there is usually 
very little trouble about depth of the blocks. 

Alongside street railway tracks and about manholes special 
care should be taken in laying the blocks. It is usual in such 
cases to thicken the cushion so that the blocks shall be about 
J^ in. above the wearing surface of the rail or cover, and in a 
very short time the traflSc will rub these blocks down to the level 
of the raih Alongside rails, to prevent water flowing down and 
under the blocks, two methods are used: One is to place a 
specially cut creosoted plank under the rail to give a vertical 
surface against which the blocks are paved; and the second 
and usual method is to plaster the web with a rich mixture of 
sand and cement to the width of the rail-head, and the blocks 
are then laid against this. As with other pavements it has 
been found that the girder lip-rail is more satisfactory than the 
ordinary tee-rail, unfortunately in use in most towns, for the 
permanence of the block on the inside or gage side of the rail. 
Incidentally, it may be said that no pavement will be satisfactory 
alongside a street railway track if the rails lack suflScient weight, 
stiffness and foundation to prevent movement, especially at 
the joints. 

There is diversity of opinion among engineers as to the best 
joint filler to be used. The American Society of Municipal 

14 
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Improvements recommends a suitable bituminous filler when the 
blocks are laid upon a sand cushion and a sand filler when laid 
on a mortar cushion. It is claimed for the bituminous filler, 
which fills the joints between the blocks two-thirds their d^h 
(the remaining depth filled with sand), that it makes an abso- 
lutely waterproof pavement, and that it eliminates all expansion 
difficulties, as each block is surrounded with an individual ex- 
pansion joint. Unless the filler is a suitable asphaltic cement, 
with a high melting point and low penetration, there is apt to 
be a sticky surplus left on the surface. This filler will cost about 
15 cts. a square yard more than a sand filler. 

A cement grout filler has been used, but unless the traffic 
can be kept off the pavement for at least 10 days it is little 
superior to a sand filler. 

The sand filler is generally used on streets of heavy traffic, 
the sand being coarse and sharp-grained, and preferably heated 
before placing. The writer has used with excellent results a 
bituminous filler between and 1 ft. outside of street railway tracks 
and a sand filler for streets. From results obtained he does not 
consider the extra expense in using bituminous filler justified for 
such streets unless the traffic be very light. On bridge floors it 
is better practice to use a bituminous filler with the blocks. 
After the pavement is rolled, sand to the depth of about ^ in. 
is spread over the surface and the street is thrown open to 
traffic. 

This method of construction is satisfactory up to a 3 per cent, 
grade, beyond which the blocks are laid in a different manner. 
The crown should be as light as possible, being just sufficient to 
shed the water freely, which applies also to the pavements be- 
tween street railway tracks. 

When the grade of the street exceeds 3 per cent., a creosoted 
lath is inserted between each cross-row of blocks to leave a space 
of about % in. The lath fills this space practically for two- 
thirds of the depth of the block and a bituminous filler is used. 
This method of laying the blocks forms a good foothold for 
horses, and is satisfactory up to and including a 6 per cent, 
grade. 

One of the criticisms made of treated wood-block pavements is 
that it is slippery, but in the writer's experience he has found that 
there is very little difference between these blocks and sheet- 
asphalt pavements. When covered with a light frost or snow. 
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or when the weather is foggy and damp, the pavement may 
become objectionably slippery. 

In traffic observations made at Philadelphia, New York and 
other cities, the evidence shown by the engineer at these places 
indicated that where treated wooden block and granite blocks 
were on parallel streets, 70 per cent, of the teaming went on the 
wooden blocks. 

On Stuart Street, in the city of Hamilton, the writer laid treated 
wooden blocks between the street car rails and granite block 
between the outside rails and curbs, the pavement being on a 5 
per cent, grade. Although most of the traffic was of a heavy 
teaming nature, it was found that fully 80 per cent, of the traffic, 
except on wet days, was on the wooden block. 

The first cost of wood-block pavement is undoubtedly higher 
than th^t of most of the other paving materials, averaging in 
the city of Hamilton from $2.85 to $3 per square yard, exclusive 
of grading. When its cheapness of maintenance, ease of clean- 
ing, low tractive resistance and durability are taken into con- 
sideration, this pavement, with its relatively high first cost, will 
compare favorably and prove ultimately cheaper than one lower 
in first cost. 

CEMENT-SAND BED BEST FOR WOOD-BLOCK PAVING' 

Portland cement should be mixed with the sand used as a 
bedding course in the laying of creosoted wood-block paving for 
the following reasons: 

1. Along streets with car lines, the rise and fall of the rail 
and the jar of passing cars will cause the shifting of a plain sand 
cushion. Where water gets in around the rail this rise and fall 
seems to have a pumping action, forcing the water and sand 
considerable distances. 

2. When service cuts are made a dry, loose sand cushion may 
run for some distance, especially on a grade, due to the blows of 
cutting the foundation. This displacement of the cushion may 
be slight, and pass unnoticed when the cut is repaved. Any 
settlement of a portion of blocks causes unnecessary wear. 

3. When any bulging of the blocks or other accident occurs 
which makes necessary the relaying of a portion of the blocks, 

' Clark R. Mandigo, Assistant City Engineer, Kansas City, in Engineering 
Record, May 22, 1915. 
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the work is more easily and accurately done where the bed for 
the blocks retains its original position and is smooth and hard. 

4. A cementHsand bed is good insurance against the displace- 
ment of the surface due to water getting underneath the blocks 
on a grade and shifting a loose sand course. This would apply 
to springs and leaky service pipes or mains as well as storm 
water. 

5. Wood blocks are usually laid with as true and even grade 
and crown as it is possible to get. If the surface is kept true 
there is practically no wear on the blocks. 

The term **cushion" where cement is used, is, of course, a mis- 
nomer. It should be called leveling course or laying bed. The 
blocks themselves are a cushion. Probably the best way to lay 
wood blocks is in asphaltic cement mopped on an absolutely 
smooth floated concrete foundation. Such a base, however, is 
very difficult to obtain in the present state of municipal contract- 
ing and a cement-sand bedding course accomplishes very nearly 
the same results except for the waterproofing of the under side 
of the blocks. 

BEDDING THE BLOCKS 

The cement and sand should be mixed dry in the proportions 
of about 1 to 4, spread on the foundation, templated and the 
blocks set and rolled in the same manner as where a plain sand 
cushion is used. This allows the blocks to be properly bedded 
before the cement has set and avoids any difiiculty in placing 
them on a wet mortar. After the blocks are rolled, the water 
necessary for the cement can be added by sprinkling the surface 
of the pavement, or enough moisture would probably be ab- 
sorbed from the concrete foundation to set the cement. The 
bedding course should be only thick enough ^ level up the un- 
evenness in the base, and with ordinary care in laying the con- 
crete foundation, ^ in. should be suflScient. The increase in 
cost of such a cement-sand course over plain sand is so slight, 
while the advantages gained are so important to the wearing 
surface, that continuing the use of plain sand as a bed for wood- 
block paving appears to be poor economy. 
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CHAPTER XII 
STONE-BLOCK PAVEMENTS 

The stone-block pavement is one of the oldest types of pave- 
ment and one that has been very widely used in Europe «^nd 
America, especially for streets of heavy traffic. For dock and 
warehouse districts, and for streets subjected to very heavy 
loads, it is the only type of surface having the requisite dur- 
ability. The earlier pavements of this type often became rough 
and noisy, but better methods of construction have been gradually 
developed until those constructed in recent years are high-class 
surfaces of great durability. 

Kinds of Stone Used for Paving Blocks. — By far the larger 
proportion of the pavements of this type have been constructed 
with granite blocks. For this purpose several varieties of granite 
of varying degrees of hardness are employed. Trap blocks have 
been employed to some extent, but in recent years the granite 
block has largely superseded the trap block. 

Sandstone block have been used to a considerable extent, 
where suitable material is available and where traffic conditions 
require that the pavement shall be as free from slipperiness as 
possible, and at the same time be one adapted to heavy loads. 
Quartzite blocks have been used to a limited extent. 

Requirements for Paving Blocks. — A stone block that is to be 
used for a pavement will be subjected to impact and abrasion 
just as any kind of pavement block is, but since stone blocks are 
laid on streets carrying the heaviest kind of traffic, the abrasion 
is particularly severe. The stone must be dense and hard and 
fairly tough. It also is desirable that it wear without a polish 
and therefore with a slightly granular surface so that excessive 
8lip(>eriness may be avoided. Any stone will likely wear down 
to a smooth surface but some kinds of stone are more apt to 
become slippery than others. 

Size of Blocks. — The length of the block cannot be too great 
or it will not fit closely to the curved section of the pavement or 
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it will tip under the action of the traffic. The block must not 
be too short or it will have insufficient bearing to support the 
loads. Specifications are by no means uniform in the length 
requirements but if the blocks are not less than 6 in. long nor 
greater than 12 in. long they will be well within the usual re- 
quirements. Blocks of various lengths are used on the same 
street, being mixed indiscriminately and laid as they happen to 
come so long as joints are broken properly. 

The width of the block is to be such as will insure good foot- 
hold. If the block is too wide the cross-joints that give a foot- 
hold for horses will be too far apart and the horses will slip badly. 
If the blocks are too narrow there will be excessive wear on ac- 
count of the large number of cross-joints, and, moreover, the 
blocks are likely to be unstable in the pavement if they do not 
have enough width to give good bearing. Generally speaking, 
the blocks are seldom made less than 3}^ in. wide or more than 
6 in. wide, but all blocks used on any job should be of the same 
width. This is to insure uniformity of the courses and even 
width of cross-joints. 

Thickness of Depth of Block. — Early pavements were laid 
with blocks 6 or 8 in. deep because it was desired to secure stabil- 
ity to the surface. Obviously the blocks could not wear out by 
grinding down until the pavement was too thin to support traffic. 
Long before that was possible the pavement would be too uneven 
for service. More recent practice is to put a good foundation- 
under the blocks and to reduce the thickness of the wearing 
surface to 5 in. or, in exceptional cases, 6 or 7 in. American 
practice is like European practice in that deep blocks have been 
used quite generally in the past. 

Special Kinds of Blocks. — In addition to the blocks already 
described, which may be considered the standard type of stone 
paving block, some special blocks have been tried out in Europe 
in recent years and may be introduced into the United States. 

Grooved Blocks. — For pavements on steep grades, blocks 
having a groove along the middle are used for the purpose of 
giving better foothold for horses. The groove is usually about 
^ in. wide and }4 ii^* deep. The blocks are generally 6 in. wide 
so that there is a transverse groove every 6 in., alternating with 
the cross-joints which are also 6 in. apart. 

Stone Cubes. — Cubes 4 or 6 in. in size are used to some extent. 
Commonly they are laid with the edges diagonally across the 
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street, but occasionally they are laid in transverse rows with 
transverse joints. The cubes used in some German pavements 
are about 2)^ in. in size, and for the Durax pavement about 
3)^-in. cubes are used. 

Uniformity of Paving Blocks. — Since stone paving blocks are 
handmade, the degree of uniformity secured depends upon the 
price that the municipality is willing to pay for them. The 
stones used have well-defined planes of cleavage so that skilled 
workmen can produce blocks of any desired degree of uniformity 
if they are paid sufficiently for it. In specifying the permissible 
variation it should be borne in mind that nothing is gained by 
severe requirements in this direction. For strictly high-class 
pavements it ife desirable to require that the variation from the 
specified width shall not exceed }i in., and in depth not to exceed 
yi OT % in. The faces of the block should be free from bulges 
or depressions exceeding about yi in. It is also customary to 
require that not more than one block per square yard shall show 
a drill hole on the side, and that no drill holes shall show at the 
ends. The sides of the block must be smooth enough to insure 
room for the filler, and the upper face should be as nearly a 
plane as practicable to make it. The edges to the upper face 
should be practically straight lines, and the faces should be per- 
pendicular to each other at the top. It is permissible, however, 
for the block to be slightly smaller on the bottom than on the 
• top, 1.6., a truncated pyramid, but the difference in width at the 
bottom and top should not be greater than 1 in. 

For second-rate paving a greater variation in the various 
dimensions is permissible, but otherwise the blocks are of the 
same general shape and size as for first-class pavements. 

Requirement for Blocks. — To sum up, the stone block should 
be made from a fairly tough stone having a crushing strength of 
at. least 16,000 lb. per square inch. If made of granite the stone 
should be of fairly uniform composition, the constituent minerals 
being well distributed and free from an excess of mica. No 
block that shows signs of disintegration or that is cracked, 
chip(>ed or irregular in shape, may be used. The dimensions 
must comply with those specified within yi in., and the faces 
must be substantially plane and free from bunches or depres- 
sions. The following table shows the variations in the several 
dimensions permitted by American cities: 
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Table 16. — Allowable Variation in Dimensions op Stone Paving 

Blocks 





Length 


Width 


Depth 


Width of joint 


Minimum 


6 in. 
10 in. 


33^ in. 
6 in. 
4 in. 


4 in. 
Sin. 

5 in. 


Kin. 
Kin. 
?^in. 


Maximum 


Average specification . . 



Foundations for Stone-block Pavements. — ^Like many other 
kinds of paving surface, the stone block has in the past been 
laid on various sorts of foundation such as concrete, macadam, 
Telford, old cobblestones and sand or gravel. Modern practice 
has settled down to the almost universal use of Portland cement 
concrete for a base. Sometimes old gravel or macadam founda- 
tions are utilized, and a few cities still permit the construction 
of a base of those materials. It is obvious that a pavement of 
this class requires a very stable foundation if it is to remain free 




Fig. 59. — Cross-eection for granite-block pavement. 

from depressions and unevenness due to the settlement of indi- 
vidual blocks. It is also apparent that if the traffic requires as 
durable a surface as a granite block, it will be heavy enough to 
require a very substantial foundation to support the surface. 
The concrete foundation is constructed of the materials and in 
the manner that has already been discussed. The thickness is 
rarely less than 6 in. and is often made 8 in. 

Sand Cushion. — Since there is likely to be a variation of J^ in. 
in the depth of adjacent blocks in a course, the sand cushion 
must be thick enough to permit adjusting the blocks so as to have 
a uniform surface. Generally the layer of sand is spread and 
shaped to a thickness of 2 or 3 in. As in other types of pavement 
that have been placed on a sand layer, some dissatisfaction is 
felt with the use of the sand layer because of its tendency to 
shift under the blocks. The sand used need be only a fairly 
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clean sand composed of good hard particles and graded from 
about 34 in. down. 

Mortar Cushion. — Instead of the layer of sand for bedding the 
blocks, the lean mortar bed is coming into use, and has much to 
recommend it. The mortar is mixed dry in the proportions of 1 
part cement to 3 parts or 4 parts of sand, and spread to the proper 
thickness. After the blocks have been placed, the surface is 
sprinkled to give water to hydrate the cement in the mortar bed. 

Whether the sand layer or a mortar layer is used, it should be 
spread, rolled and struck ofif to the proper thickness in the manner 
described for the brick pavement. 

Laying the Blocks. — The block layer uses a hammer with a 
curved metal blade at one end. With the blade he scoops out 
a depression in the bedding course and places the block so that 
the top conforms to the finished surface and taps the block gently 
to place. If the blocks are quite uniform in depth he*may be 
able to bed them by means of the hammer without scooping out 
the sand. Special care is taken to have the joints as close and 
uniform as possible. 

The courses are generally laid perpendicular to' the curbs, 
except at street intersections where they are laid parallel to the 
four diagonals of the intersection. In a few instances stone- 
block pavements have been laid with the courses diagonally 
across the street, but where so laid they do not wear as well nor 
furnish as good footing as when laid perpendicular to the curbs, 
and the method has not been used extensively. 

Tampingi — After the blocks have beefi placed they are rammed 
to place with a heavy tamper, a part of the work that must be 
carefully and thoroughly done. If low places develop under the 
ramming, the block so affected should be removed, sand added to 
the bed and the blocks replaced and again tamped. The blocks 
are inspected before the ramming begins, and all defective blocks 
removed and replaced with good ones. After the ramming, any 
blocks that have spalled or split are replaced. The surface when 
thoroughly tamped is ready for the filler. 

Some idea of the importance of proper ramming may be ob- 
tained from the fact that- it requires one man ramming for every 
three setters, and it would be better if there were one rammer for 
every two setters. The object of ramming is not merely to 
produce a uniform cross-slope, but to thoroughly bed each block 
80 that it will not settle under traffic. If in bedding the block 
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it is driven below grade, it is raised, the requisite amount added 
to the bedding course and the block replaced and again rammed. 
Some engineers believe it to be desirable to sweep enough gravel 
of pea size into the joints to fill them about 2 in. before ramming. 
This serves to hold the blocks more securely in place until the 
filler has been applied 

Sand Filler, — Where ptone blocks have been laid on a sand or 
gravel foundation, it has usually been customary to fill the joints 
with sand or pea gravel and sand mixed. The filler material is 
spread dry on the pavement and swept into the joints, an excess 
being left to be worked into the joints under traffic. For pave- 
ments that are to be made waterproof, the pitch fillers and cement 
grout are used. 




Fig. 60. — Crossing stones in stone-block pavement. 

Pitch Fillers. — When a pitch filler is used, the grade commonly 
specified for brick-block pavements is employed. Sometimes the 
joint is partly filled with pea gravel before the filler is poured and 
sometimes no gravel is used. The pitch is applied at a tempera- 
ture that will insure complete penetration and the joint is filled 
flush with the surface and then sanded. EngUsh practice is to 
use for a pitch filler a mixture of tar pitch and creosote oil in the 
proportions of about 1 part of the creosote oil to 10 parts of 
pitch. In many instances English practice is to fill the joints 
partially with pea gravel before the pitch is poured. 

Asphaltic Fillers. — Asphaltic fillers have been used on stone- 
block pavements to only a limited extent on account of the diflS- 
culty in securing adhesion to the blocks. When adopted it is 
applied just as the pitch filler would be. 
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Cement-grout Filler. — This type of filler is being adopted more 
and more for the stone-block pavement. As for other types of 
fillers, the joint is frequently partly filled with pea gravel before 
the grout is poured. The grout filler is mixed and applied in 
exactly the same manner as the grout filler for the brick-block 
pavement. 

Recut Granite Blocks. — Many of the earlier block pavements 
were laid with blocks 6 and 8 in. deep. These have worn until 
the pavement is exceedingly rough and uneven. A few cities 
have tried taking up these blocks and cutting oflF the rounded 




Fig. 61. — Old style open-joint block pavement. 

part of the head and relaying them, as they are still of suflScient 
depth to give long service. 

Generally the old blocks are taken up and re-dressed and piled 
along the sidewalk until the new base course and cushion have 
been laid, and are then placed exactly as new blocks would be. 

Crossing Stones. — In order to contribute to the comfort of 
pedestrians, crossing stones are often provided in stone-block 
pavements. These consist of two or more rows of slabs at the 
crossings. The slabs are usually 18 in. wide and from 4 to 6 ft. 
long, and are placed with two or three rows of ordinary paving 
blocks between them. The slabs are about 5 in. thick and are 
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laid on the sand bed with the top conforming to the surface of 
the pavement. Granite is generally used if the paving is granite, 
although trap is sometimes substituted. On streets paved with 
the sandstone blocks, the crossing stones are also of sandstone. 
Characteristics of the Stone-block Pavement. — The granite- 
block pavement possesses characteristics adapted to the severest 
traffic conditions, and is generally laid only where it is necessary 
to provide something th^t will withstand the hardest kind of 
wear.) It will have long life under such conditions if it has been 
properly laid. It has a tendency to become slippery, especially 
if the harder granites have been used, and the tops of the indi- 




Courtesy Mr. Zentu Carter. 

Fia. 62. — Granite-block, pavement with close joints. Age 15 years. 

vidual stone will wear off rounding unless a good filler is provided. 
Grout-filled block pavements are more slippery than the: pitch- 
filled. In any case a granite-block- paVement^is apt to be noisy 
and somewhat rough. It is not an easy pavement to keep clean, 
nor is its appearance as pleasing as that of many types, but, 
as before noted, it is built where a very durable pavement is 
essential. ' , 

The trap-block pavement has all of the characteristics of the 
granite-block pavement except that it is inore slippery after 
traffic has worn the blocks to a polish. 

The sandstone-block pavement is not adapted to such severe 
traffic conditions as those to which the granite and trap blocks 
may be subjected, without undue wear. The sandstone-block 
pavement is less noisy than the -other stone-block pavements, 
and much less slippery. It has most of the other. characteristics 
of the granite-block pavement. 
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EXAMPLES OF GOOD PRACTICE 

New York City^ 

The highway officials of New York City consider that for streets 
with any considerable amount of city traffic, the most satisfac- 
tory pavements are granite block, wood block and sheet asphalt. 
A considerable part of the latest report of the Bureau of High- 
ways is given to the discussion of stone block, and from this we 
abstract the following: 

Granite block, even under the best conditions, is noisier under 
steel tires and horse-drawn vehicles than others. It is not so 
easy to clean. With tar-filled joints a cut can be restored prac- 
tically as good as the original pavement. Its slightly roughened 
surface gives a good foothold for horses' hoofs, and its durability 
is superior to all other types. 

The popular idea of granite pavement in this country is based 
on the old block pavements laid with wide joints, where the head 
speedily became rounded, producing a cobblestone effect. As 
laid under the present specifications, with flat heads and close 
joints, it presents a nearly smooth surface and one which cannot 
wear rounded and uneven. Very hard granite is liable to wear * 
as smooth and slippery as any other type. 

It is now universally admitted that granite block for pavement 
should be accurately cut to standard dimensions and laid with 
close joints. There are, however, two distinct points of view in 
regard to the physical composition of the blocks used. That 
taken by Mayor Gaynor's committee on pavements is to the ef- 
fect that all deterioration in stone pavement is due to wear con- 
sequent on lack of sufficient crushing strength and hardness, and 
that only the hardest granites can stand the wear of traffic under 
present conditions. 

The other point of view is exemplified in the following state- 
ment of Mr. McClure, city engineer of Worcester, Mass., which 
is of interest, as that city has made extensive use of granite 
for paving purposes and its streets are admittedly in excellent 
condition: 

"I attribute much of our success in the use of granite blocks 
to the fact that we have always used the New Hampshire granite, 
the greater part of the blocks coming from the Marlboro quarries, 

^ Engineering Record^ Jan. 3, 1014. 
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which is soft enough to wear without polish and hence with a 
slight degree of slipperiness." 

Rounded blocks are not an evidence of lack of hardness, but 
rather the contrary. Many of the older pavements where the 
blocks are in the poorest condition, with rounded tops and ex- 
tremely polished surfaces, are known to have been laid with 
hard material, the constant friction of horses' hoofs and steel 
tires on the edges of the blocks, combined with the wide sand 
joints, producing the above results. Under similar conditions a 
soft block would wear on the top as well as on the edges, as can 
be observed in the Medina sandstone pavements of Rochester 
and Buffalo. 




Fia. 63. — Granite-block toothing course along car track. 

The Fourth Avenue pavement was practically the first laid 
under the improved specifications. With the exception of cer- 
tain portions where faulty work was done or where operations of 
the Department of Water Supply, Gas and Electricity and the 
gas company have injured it, and excepting, also, the railroad 
area including between limits 2 ft. outside of the tracks where 
the pavement has not yet been relaid, and where, due to the poor 
condition of the rails it has settled in many places, the surface 
is good, and the blocks show little evidence of wearing round 
after two seasons of service. Work is shortly to be started in 
the railroad area, which is to be entirely repaved with new blocks 
after the rails have been changed. 
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The following table contains the names and locations of the 
principal granite quarries available at present for New York 
paving blocks, and indicates approximately the present capacity 
of each: 

Table 17. — Names and Locations of Granite Quarries Available for 

New York 

Capacity 
Quarry in blocka 

per year 

Salisbury, N. C.^Harris Granite Quarries Co 3,000,000 

Rockport, Mass.,Rockport Granite Co 6,000,000 

Westerly, R. I., Booth Bros. 66o,000 

Alexandria Bay, N. Y., J. Leopold 500,000 

Long Cove, Me., Booth Bros 2,500,000 

Roberts' Harbor, Vinal Haven, Me., Booth Bros. 1,000,000 

East Boston, Vinal Haven, Me., J. Leopold 1,500,000 

New England Granite Co., H. H. Mass and Vt. 6,000,000 
Mt. Waldo and Mosquito Mountain, Me., John 

Pierce 2,500,000 

Mt. Airy N. C 500,000 * 

The quarries are arranged approximately according to the 
hardness of their output. Salisbury, Rockport, Westerly and 
Alexandria Bay are extremely hard. The Rockport stone has a 
coarse grain, rendering it very difficult to obtain a finely dressed 
block. 

The Borough of Manhattan alone is at present requiring an- 
nually between 200,000 and 300,000 sq. yd. of granite block, or 
from 6,000,000 to 9,000,000 blocks. 

RE-DRESSED GRAinXE BLOCKS IN NEW YORK CITY^ 

For repaying purposes existing ^anite blocks, originally laid 
on a sand foundation, have an economic value. In 1908 the 
suggestion was made to the authorities of the Borough of The 
Bronx, New York City, as to the advisability of making use of 
the old granite blocks by spHtting and re-dressing them. Strange 
to say, the person to make this suggestion was a paving con- 
tractor, largely interested in granite quarries. The scheme met 
with approval and a contract was awarded for repaving Webster 
Avenue from 165th Street to 171st Street, with the result that an 
excellent pavement was obtained at very low cost. There has 
been practically no maintenance cost since the contract was com- 

* R. H. Gillespie in Proceedings American Road Builders Assodalionj 1913. 
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pleted, and the pavement at the present time is in very satis- 
factory condition. 

The blocks laid on sand, under the old specifications, are in 
most cases fully up to the length specified; in fact, a considerable 
proportion run from 12 to 14 in. in length and are rarely less than 
7 in. in depth. The splitting and dressing consists in breaking 
in two, blocks 11 in. or more in length, using the broken face as 
the head and dressing the ends and sides for ^i-in. joints. The 
finished blocks are from 63^ to 8 in. long, 3)^ to 4^^ in. wide, and 
5}4 to 6}4 in. deep. Blocks shorter than 11 in. are reheaded 
where necessary, dressed to lay the required joints, and as a rule 
are used along the street railway tracks. The spUtting and dress- 
ing are done on the street by cutters who receive about 1)^ cts. 
for each re-dressed block. Each produces from 450 to 600 blocks 
per 8-hr. day, depending partly on his skill and speed and partly 
on the character of the granite and condition of the blocks. As 
the blocks are dressed they are piled along the sidewalk until 
the concrete is in readiness for the pavement. 

The blocks are laid in the usual manner, in rows, at right angles 
to the curb Une on a 6-in., 1-3-6 concrete foundation with a 1^- 
in. sand cushion. Up to Nov. 15, 1913, 207,150 sq. yd. (or 7.96 
miles) of this type of pavement has been laid in the Borough of 
The Bronx, all of it with vertical joints filled with Portland 
cement grout, at an average cost of $1.21 per square yard, ex- 
clusive of concrete base, as compared with an average cost of 
S3.20 per square yard for new improved granite block exclusive 
of foundation. 

During the past 4 years all the improved and re-dressed gran- 
ite pavements in The Bronx have been laid with joints filled with 
Portland cement grout, while in Manhattan and the other bor- 
oughs they have been filled for the most part with paving cement 
or paving cement and gravel. Under like conditions a well- 
grouted granite pavement will give better results than one where 
paving cement and gravel are used. The grouted pavement is 
more easily cleaned, is apt to shed water more readily, is slightly 
smoother, and there is less tendency for the blocks to "turtle- 
back." There is one temporary but serious objection, while it 
lasts, to the grouted pavements — ^interference and inconvenience 
to business interests along the line of the street due to the time 
that the street must be kept from traffic while awaiting the setting 
of the grout. This time should be, under the most favorable 
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conditions, not less than one week. Still it is quite practicable 
to pave one-half of a street at a time, and thus to some extent 
minimize this objection. 

For streets which are called upon to accommodate a large 
amount of heavy commercial traflSc, the pavement of the granite- 
block type (whether new or re-dressed, grouted or tarred) under 
the present specifications will prove economical and generally 
satisfactory. 

RECXJT GRANITE-BLOCK PAVEMENTS IN BALTIMORE^ 

A large area of granite-block pavement, laid in accordance 
with the old specifications on streets for whose traffic modern 
paving science would presumably provide totally different sur- 
faces, is Baltimore's heritage from a period when stone surfaces 
were thought ideal for all purposes. How to replace these pave- 
ments with more suitable ones without going to a considerable 
expense was the problem facing the Municipal Paving Commission 
when it was created in 1911. About that time, however, the 
economic value of the old block for repaving purposes was being 
investigated by the highway engineers of the Borough of The 
Bronx, New York City, who seem to have been the first exten- 
sively to re-dress the blocks and make a new surface of them. 
This practice was adopted by the Baltimore Commission, but 
only during the last 2 years have extensive areas been laid. The 
expense of removing, dressing and relaying the block has been 
less than two-thirds the prevailing price for new granite block 
surface. 

The old stones were of the usual heavy type, many as large as 
14 in. in length, 6 in. in width and 8 in. in depth. The broken 
blocks are from 43^ in. to 6 in. deep, and those which are less 
than 3 in. in either surface dimension are not used. 

As much of the old block was laid on streets bearing a light 
traffic only, little trouble is experienced because of the operations 
of the working gangs. From the old pavements the blocks, 
which are sand-filled, are removed with crowbars and placed con- 
venient to the cutters, who work in the street, producing about 
226 of the small blocks per 8-hr. day. The price for re-dressing 
is about 2^ cts. per block, although as the work has been let in 
many contracts this price varied somewhat. The renovated 



^ Engineering Record^ Nov. 14, 1914. 
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blocks are carried to the heavy-traiSic streets on which they are 
to be used. They are then laid in transverse courses on a 6-in., 
1-33^-7 concrete foundation with a 2-in. sand cushion. The 
joints are grouted with a 1 to 1 mortar, a thin coat of which is 
finally applied to the surface. TraflSc is kept off the completed 
pavement for 14 days. 

During 1913 there were laid of this new paving about 5,000 
sq. yd., and in 1914, to Nov. 1, 3,900 sq. yd. Approximate 
costs per square yard of finished pavement for this surface are as 
follows: Breaking up old pavements, $0.09; recutting, $1.00; 
hauling, laying and grouting, $0.71; total unit cost, $1.80. As 
the old blocks have practically no value unless used in this way, 
the cost of laying the recut prisms, exclusive of foundation, may 
be compared with that for improved granite block, exclusive of 
foundation. As an average figure for the latter in Baltimore is 
$2.80, recutting means a saving of 36 per cent. 

There still exist in the city about 750,000 sq. yd. of the old 
granite-block pavement, and it is planned to make similar use 
of this as opportunity offers. The work is being done under the 
direction of the assistant engineers of the Municipal Paving 
Commission, of which R. Keith Compton is chairman. 

IMPROVED GRANITE-BLOCK PAVEMENTS^ 

To secure a smooth, even surface — so perfect, in fact, that no 
crosswalks or bridgestones are used or needed-^it is necessary 
that the citizen require and the engineer specify .a carefully made 
granite block having no projections on the surface exceeding 
%-in. from an even plane, and that the blocks be laid in the 
street on a properly drained subfoundation, a substantial con- 
crete foundation, and with close, even joints, and that these 
joints be filled with a bituminous filler of asphalt or pitch, or 
grouted with a cement grout consisting of 1 part cement and 
1 part sand. 

Bituminous vs. Cement Fillers. — The use of the two different 
types of fillers is largely a question of the likeUhood of future 
openings being made in the pavement. If frequent openings 
are apt to be necessary, the bituminous filler is more convenient, 
and where traffic conditions demand quick repair it is preferable. 
Where openings are not apt to be frequent or where traffic con- 

1 Mr. Zenas Carter in "The American City Pamphlets," No. 143. 
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ditions would allow blocking off for a reasonable period for the 
cement grout to set properly, the cement grout filler should be 
used and will give better results usually than the bituminous 
filler. 

Size of Blocks and Joints. — The next feature of importance is 
to specify and secure blocks which permit laying with even, close 
joints; joints for bituminous-filler pavements not to exceed ^ 
in. and for cement-grout filler pavements not to exceed 3^ in. 
When blocks are laid with wider joints than % in. for bituminous- 
filler work, the blocks will begin to "turtle'' or round on all the 
edges within a few years, on account of the steel shoes of horses 
tending to chip and break off small pieces every time the calk 
slips into the joint. With the close, even joint, properly filled, 
the horses can secure good footholds when handling heavy loads, 
and the edges are so close together that both blocks on the sides 
of the joint are forced to take the strain and blow, and neither 
block is broken or chipped. 

A slightly wider joint may be used for cement-grout filler work, 
as the filler must penetrate well down to the bottom of the block 
and thoroughly bond the blocks into a monolith form. 

Granite blocks vary in size in different locations, and no spe- 
cific size can be given preference; but it is important to see that 
all blocks in any single course across the street or area being paved 
are of the same width; as the use of a 43'^-in. block in the course 
with a 3%-in. block will leave a chance for the narrow block to 
become loosened, and this gives a chance for the next and the 
next blocks to move. As a result, an opening in the joint de- 
velops and water seeps through to the concrete and shifts the cush- 
ion below or upheaves the blocks in the area through freezing in 
the winter. Of course, with the grout filler the danger is not so 
great, but it exists. 

Granite blocks should not vary more than 3^ in. in depth in 
any case* Much of the old-time unevenness of surface came 
about through carelessness on this point. 

Variations in length are not important, with the exception that 
blocks over 12 in. in length should not be used, and the variation 
in lengths should be sufficient to always allow for breaking the 
joints at least 3 in. so that ruts cannot develop from two end 
joints being continuous. 

Laying the Blocks. — When laying blocks, great care must be 
used to see that the sand cushion or mortar cushion over the bed 
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of the concrete is not deeper than necessary. ^ A cushion of ^ in. 
to 1 in. is ample, and the frequent practice of using a cushion of 
13^ in. to 2 in. should be abandoned. Before the specifications 
for improved granite blocks developed there was some excuse 
for this practice, as the blocks frequently varied 1 in. or more in 
depth; but engineers now know that this extra depth of block and 
sand cushion were the cause of much unevenness of surface. 

After the blocks are laid in proper courses, they must be thor- 
oughly rammed. All low blocks should be lifted and rebedded 
and retamped until the entire surface of the pavement is both 
even and firm. It is best to specify one rammersman to two 
pavers to insure that every block is rammed to a firm bed. The 
main trouble from poor ramming is that the poorly bedded blocks 
will go down under traiSic and the surface of the pavement will 
soon be very uneven; while, on the other hand properly laid 
granite block pavements have given service for periods of 20 
years and more without a single block showing appreciable wear, 
or any unevenness pi siuf ace developing. 
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CHAPTER XIII 
BITUMINOUS ROAD AND PAVEMENT MATERIALS 

Asphalt. — The term "asphalt" was until very recent years 
applied to certain deposits or exudations of black or brownish 
mineral matter that were found in many places on the earth's 
surface. These materials were in some instances intimately 
mixed with finely divided rock and in others were simply masses 
of a soUd or a very viscous liqxiid in crevices in the earth. All 
of the deposits had the common property of melting on the appU- 
cation of heat, and of possessing sufficient stickiness when hot 
to render them valuable as cementing agents. Only within a 
comparatively few years has the term been applied to various 
similar materials resulting from manufacturing processes. The 
asphalts were all more or less soluble in chloroform, benzole and 

carbon disulphide, and the soluble portion was called bi tumen . 

For commercial reasons the many miscellaneous compounds that 
resemble those originally designated as asphalts have been ex- 
ploited as asphalts and the term is, therefore, no longer of sig- 
nificance technically, but is a commercial designation for a large 
group of generally dissimilar materials having a few similar 
characteristics. The word asphalt as now used has no more 
exact meaning than does the word paint. The same is true of 
the word bitumen which has been used to include not only the 
soluble portions of commercial asphalts, but also the portion of 
tar that is soluble in carbon disulphide. 

The road builder, therefore, encounters a chaotic and irrational 
system of nomenclature and definition when he takes up the 
study of the many kinds of binders that are known commercially 
as bituminous materials. When cleared of the encumbrances of 
a haphazard nomenclature and an illogical classification, the 
study of these materials becomes one of absorbing interest and 
one of great profit for the highway engineer. 

The geological origin of bitumen is, like that of many other 
common minerals, a matter of speculation and scientific contro- 
versy. Of the many theories that have been advanced, two stand 
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out as being most probable, but neither has been proven or dis- 
proven. The one is that bitumen is the result of chemical action 
which has taken place without heat, the various hydrocarbons 
making up the bitumen having been formed by the interaction 
of the several elements present in a manner unknown and unex- 
plained. This is generally known as the inorganic theory. The 
other is that bitumen is the result of decomposition of either 
terrestrial or of marine animal or vegetable organic matter. 

Either theory accounts for the complexity and variety of the 
bituminous materials that are now common articles of commerce 
and standard road-building materials. 

Asphalt Defined. — Asphalts are now deflhed as follows: As- 
phalts are solid or semi-solid native bitumens, solid or semi-solid 
bitumens obtained by refining petroleum, or solid or semi-solid 
bitumens which are combinations of the bitumens mentioned 
with petroleums or derivatives thereof, which melt upon the 
application of heat and which consist of a complex mixture of 
hydrocarbons and their derivatives of complex structure, largely 
cycUc and bridge compounds. 

Asphalts as here defined have a common property in that they 
are soluble to a greater or lesser degree in cold carbon disulphide 
or similar solvents, and experience indicates that the portion 
thus soluble is the binding or cementing agent in the compound. 

Bitumen. — Bitumen is defined as a "mixture of native or pyro- 
genous hydrocarbons and their nonmetallic derivatives which 
may be gases, liquids, viscous liquids or solids, and which are 
soluble in carbon disulphide." 

The first class of bitumens mentioned (gases) is of no interest 
to the road builder, but each of the others is used in some part 
of the art of road making. 

Bitumen is a black or brownish-black substance, and that ob- 
tained from the various classes of road materials has very much 
the same general appearance. Some bitumens have distinct 
odors, especially when hot, and that of tar is easily recognized, 
while others have very Uttle if any odor. 

In physical characteristics the various bitumens differ greatly. 
Some are highly .ductile, and others possess that characteristic 
to a very limited degree; some are brittle, others tough, some 
sticky, some greasy, some stable, some unstable. 

In chemical characteristics there is also a great variation in the 
several classes of bitumens. They consist of mixtures of hydro- 
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carbons, mostly cyclic and bridge compounds, of great complex- 
ity. From the road builder's standpoint little or no attention 
is given to the chemical composition, except as the physical 
characteristics are affected thereby, and such relations are diffi- 
cult to establish. 

Since the value of the bituminous materials for highway pur- 
poses depends upon the character of the bitumen in them, most 
tests have for their object the determination of the character 
of the bitumen. 

It is necessary to utilize bituminous materials that occur in 
nature or are made from materials thus obtained, and the char- 
acter of a paving cement or binder can be controlled otily to a 
somewhat Umited extent. It is possible to mix two or more 
materials and thus produce a product differing from any of them 
in physical properties, but such a procedure does not necessarily 
produce a superior road material. Many commercial road and 
pavement materials, however, are produced in this way, it being 
possible to correct some one fault of a basic material by the mix- 
ture of some other product. As an example, mention might be . 
made of the practice of mixing a highly ductile and brittle mate- 
rial with a "short" material to produce a road binder having 
reasonable ductility without being brittle. 

It is not always possible to predict what durability will result 
from the mixture of two bitumens, and all such combinations 
should be worked out carefully in an experimental way before 
being undertaken on a commercial scale. Undoubtedly the 
manufacture of bituminous road materials in this way will be 
gradually perfected until compounds of specified properties and 
assured durability can be readily produced. At present, hap- 
hazard mixtures are looked upon with more or less suspicion 
because of numerous failures of pavements where such materials 
have been used. The compounding has had for ita object the 
production of a material that will meet a certain specification, 
rather than the production of a good binder. This is more a 
fault of specification than of manufacture. 

A peculiarity of bitumens is that there seems to be no definite 
and constant relation between their chemical and physical prop- 
erties as determined by test, and the value of the bitumen as a 
paving material, that is applicable to all classes of bitumens. 
•^ It is not always possible to examine and analyze an untried bitu- 
minous material and predict with certainty the behavior of the 
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material when subjected to traffic. The more experienced ana- 
lysts are, of course, able to do so to a considerable extent, but 
even they occasionally err, and no basic and established laws 
have been promulgated. 

It is apparent from what has been said that a bitmninous 
cement cannot be manufactured to a standard formula as can 
Portland cement, but the engineer must use the materials that 
are produced commercially from the various classes of raw mate- 
rial, or mixtures of them. 

Experience is the best guide in determining the value of any 
binder of this class, and until it has been successfully used for 
paving purposes it must be looked upon as an experimental 
product. On the other hand, many kinds of bituminous paving 
materials have been in continuous service for years so that their 
behavior has been well established. 

Sources of Bituminous Materials. — From the standpoint of 
the highway engineer, all bituminous materials may be placed 
in three classes as follows: (a) natural asphalts, (6) petroleum 
asphalts, and (c) tars. This classification is an arbitrary one, 
but it is commonly employed. 

NATURAL ASPHALTis 

Natural asphalt is a bituminous material that is obtained from 
deposits existing in nature in which the material is of such char- 
acter that it needs only to be freed of foreign matter to be suit- 
able for use. This is the class of material originally known ex- 
clusively as asphalt. 

Trinidad Asplialt. — The largest and best known of the natural 
deposits is that on the Island of Trinidad in the British West 
Indies, which is known as the Pitch Lake. This deposit is in 
the nature of a lake of about 125 acres extent and having a depth 
of more than 135 ft. in places. The material obtained from this 
deposit contains pieces of wood, gas, water, and a considerable 
quantity of fine sand and clay. The refined material is 'of uni- 
form quaUty and contains 56.5 per cent, of pure bitumen, the 
remainder being sand, clay and organic matter insoluble in car- 
bon disulphide. Other deposits of similar material are scattered 
over the islands, but they are of much less importance commer- 
cially. Trinidad asphalt has been long and widely used as a 
binder for sheet asphalt and asphaltic concrete pavements. It 
is unHke any other asphalt known. 
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Trinidad Petroletun* — A heavy asphaltic petroleum oil is ob- 
tained from wells on Trinidad Island, and this oil field has been 
extensively developed. This material contains a relatively 
small amount of the lighter oily constituents common to pe- 
troleum, and the body of the oil is of a truly asphaltic nature 
and exceedingly sticky and stable. This material is soluble in 
carbon disulphide to the extent of 99.9 per cent. It is refined 
and marketed as a dust layer and as a binder for the construc- 
tion of bituminous carpets. 

Bennudez Asphalt. — Another well-known deposit of natural 
asphalt is on the north coast of Venezuela and is known as the 
Bermudez deposit. It is a comparatively shallow deposit, being 
in most places about 7 ft. thick, but has an area of about 900 
acres. The material has exuded from the earth and spread over 
a swampy area which is often covered with water. It contains 
decayed vegetable matter, sticks and a little clay and water. 
The water-free material is somewhat variable in composition 
and contains from 93 to 97 per cent, pure bitumen with an aver- 
age of 95 per cent. The remainder is clay and organic matter 
insoluble in carbon disulphide. Bermudez asphalt is widely 
used as a binder for sheet asphalt, asphaltic concrete and mac- 
adam surfaces. 

Cuban Asphalt — Several deposits of natural asphalt exist in 
Cuba, most of which are of rather recent development. In 
general, the Cuban asphalt that has been utihzed for paving 
purposes resembles slightly the Trinidad Lake asphalt, but is 
more variable in its characteristics. It contains from 65 to 75 
per cent, of bitumen, the remainder being sand and clay and 
organic matter insoluble in carbon disulphide. Cuban asphalt 
is used to some extent for sheet and asphaltic concrete pavements, 
and for macadam surfaces. 

Mexican Asphalt. — Deposits of natural asphalt also exist along 
the Gulf Coast of Mexico, and for a short distance inland in the 
Tuxpam district. These deposits are variable in composition, 
but are being developed rapidly and will likely be used extensively 
in the future. The various deposits contain from 60 to 99 per 
cent, pure bitumen. The Mexican asphalts have been used prin- 
cipally for sheet and asphaltic concrete surfaces. 

Miscellaneous other deposits of natural asphalt are found 
throughout the world, and the material has been an article of 
commerce from the earliest times. Asphalt is found in the vicin- 
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ity of the Dead Sea, and its properties and value have been known 
locally from the earliest Bible times. The Dead Sea deposits 
have not been developed on a large scale. Other deposits in 
Asia and Europe have been known and utilized for centuries, 
and many European cities have been paved with asphalt ob- 
tained from these sources. 

Deposits of minor importance are known in South America, 
and in Texas and California. 

Gilsonite. — Deposits of a bitumen known as gilsonite, which 
is not an asphalt, are found in parts of Colorado and Utah. It 
is of importance because it is practically pure bitumen, and has 
been extensively used in the paving industry, being fluxed with 
an asphaltic residue and forming an exceedingly tough and rub- 
bery cement. 

Natural Rock Asphalt. — In many parts of the world there are 
extensive deposits of Hmestone or sandstone rock which by some 
process of nature have become impregnated with asphalt, usually 
in the form of a soft maltha. The best known deposits in the 
United States are in Kentucky, Oklahoma, Texas and Southern 
CaUfornia, while those in Germany, France, Sicily and Russia 
are best known abroad. This class of material has had a limited 
use for sheet-asphalt surfaces in the United States, but has been 
extensively used in Europe. As might be expected, the rock 
asphalts vary greatly in character and few of them can be used 
for paving purposes without the addition of either sand or bitu- 
men or both. The rock asphalts are also extensively used for 
mastic floors in factories and laboratories. 

Refining Natural Asphalts. — It is doubtless apparent from the 
foregoing that the various materials discussed differ greatly in 
consistency and other physical characteristics, and that all must 
be prepared in some manner to render them suitable for paving 
purposes. In some of the deposits the materials vary from hard 
pitches to soft asphalts or malthas that flow slowly at ordinary 
temperature; in other deposits the consistency is faifly uniform. 

A brief description of the method of refining the Trinidad Lake 
asphalt will indicate in a general way the usual preparation 
necessary before natural asphalts can be used for paving purposes. 

The Trinidad Pitch Lake is some miles inland and about 140 
ft. above sea level. The asphalt is broken out of the surface in 
irregular pieces by means of picks, and is loaded onto small cars. 
These are hauled out from the region of the lake and the remov- 
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able bodies of the cars attached to a cableway and transported 
to the dock where the material is loaded into vessels. When 
the cargo reaches the refinery (Maurer, N. J.) the asphalt is 
picked loose in the hold of the vessel and removed to the melting 
tanks. It is then heated by means of steam coils to a tempera- 
ture exceeding 212®F., after which it is agitated by means of 
jets of steam from pipes in the bottom of the tank. As the heat- 
ing progresses the entrained water and gas are given off and the 
sticks and other vegetable matter are removed. The material 
is then drawn off into barrels to be shipped to the place of use. 
There it is fluxed with a suitable petroleum oil to reduce its 
consistency to that desired for the paving cement. 

PETROLEUM ASPHALTS 

Petroleum, as is well known, is composed of complex and vari- 
able mixtures of hydrocarbon compounds, and, in the process of 
refining, the various burning and lubricating oils are distilled off,^ 
leaving a residue which is a black, viscous substance. The resi- 
due may consist of hydrocarbons of the paraifine series or may 
contain none of them, in which case it is called asphaltic, or it 
may be composed of both classes of material. Hence petroleums 
are referred to as asphaltic, semi-asphaltic or paraffine, depend- 
ing upon the character of the basic compounds. The residue 
from the asphaltic and semi-asphaltic petroleums are converted 
into paving materials by various processes which will now be 
described briefly. 

Residual Asphalts, — The residue from refining some kinds of 
petroleum is suitable for road construction without further treat- 
ment, and is marketed substantially as obtained in the process 
of refining the petroleum. This is particularly true of CaUfornia 
and Mexican oils. In other instances the residues are either 
too hard or too soft and must be brought to a suitable consistency 
by variation in the refining process or by the addition of asphalts 
or fluxes from other sources. When an asphaltic material left 
from the refining process is suitable for use without further treat- 
ment, it is known as a residual asphalt. Residual asphalts are 
employed for dust laying, for carpeting, and for macadam con- 
struction, and when properly fluxed, for sheet pavements. 

Gilsonite Products. — Some petroleum residues are unsuitable 
for paving purposes because of the poor quality of the bitumen 
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they contain, or because of their being of improper consistency. 
Gilsonite can be mixed with such of these residues as are of an 
asphaltic nature and thus produce a paving material of suitable 
character. The mixture may or may not be "blown" as de- 
scribed below. It is used for all classes of road construction 
where the mixing processes are employed, and for penetration 
macadam. 

Blown Ofls. — Petroleum residues are sometimes subjected to 
the process known as blowing, which improves them for use in 
paving work. The process consists in first heating the residue 
to a temperature of about 200°F. Air is then blown into the 
material from perforated pipes in the bottom of the tank, the 
heating being meanwhile continued. Under this treatment the 
temperature gradually rises to about 400°F. at which it is held 
until the material is brought to the desired consistency and 
quality. The process is usually continued for from 5 to 20 hr. 
With some grades of residue it is also necessary to add gilsonite 
or some other material rich in bitumen to produce a paving mate- 
rial of good quality. Products manufactured in this way are 
known as blown oils. The blowing has the effect of producing 
a waxy asphalt of low ductility but of reasonable stability. The 
blown oils are used for sheet asphalt and asphaltic concrete, and 
for mixed and penetration macadam construction. 

TARS 

Tar is classified commercially as a bituminous material, al- 
tliough the bitumen it contains is entirely unlike that contained 
in asphaltic materials. 

Coal tar is a byproduct of the destructive distillation of coal. 
If the tar is produced during the manufacture of illuminating gas 
from coal, it is commonly called gas-house tar. If it is produced 
as a byproduct in the manufacture of coke, it is known as coke-- 
oven tar. The gas-house tar is produced at a higher temperature 
than the coke-oven tar, and usually contains more free carbon 
(soot) than the coke-oven tar, due to the differences in processes 
of which the tars are a byproduct. Tars are almost pure bitu- 
men, aside from the free carbon. They have the same general 
appearance as asphalts but have the characteristic and familiar 
tar odor which differs from the odor of any of the asphaltic 
materials. Tars are refined to prepare them for paving purposes, 
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the process consisting in distilling off the water and Ughter or 
more volatile oils, leaving a residue of the desired consistency. 
Ck)al tar is used for penetration and mixed macadam, and for 
carpeting. 

Cut-back Pitches. — ^Tars are used widely in the arts in obtain- 
ing the basic materials for dyes, medicines, etc., and incident to 
manufacturing these products, residues are often obtained that 
are too hard for paving purposes. These are softened or '' fluxed" 
by means of lighter distillates obtained as a byproduct from other 
manufacturing processes and the resulting mixture is known as 
a cut-back pitch or simply as a " cut back." These tars are manu- 
factured with various consistencies suitable for the different 
classes of macadam road work. 

Water-gas Tar, — Water-gas tar is produced as a byproduct of 
the manufacture of illuminating gas from oil and water. It is 
the result of destructive distillatian or "cracking" of a petroleum 
oil. It has the same general appearance as coal tar and has much 
the same odor, but is generally thought to be less useful for road 
purposes. It also differs in that it carries a much lower amount 
of free carbon than do the other classes of tars. It. is refined and 
marketed for all classes of macadam construction. 

Mixtures. — Many road binders and paving cements are mix- 
tures of two or more of the classes or types of bituminous mate- 
rials that have been mentioned. As an illustration, the practice 
of mixing California residues with Texas residues might be men- 
tioned. Water-gas tars and asphaltic materials are also mixed 
in manufacturing some brands of road materials. These prod- 
ucts often appear to haVe desirable physical properties, but 
their behavior under traflSc has not yet been fully established. 

Fluxes.-T-A flux is a soft bitumen or bituminous oil that is 
mixed with a harder bitumen to soften it. The ordinary as- 
phalt cement is usually a mixture of a hard bitumen and a flux. 
The practiqe of softening a hard pitch with tar distillates has 
already been mentioned as a fluxing process and the distillate 
thus used is a flux. 

Fluxes for asphaltic materials are obtained from petroleum 
and are of three classes, parafiine, semi-asphaltic and asphaltic, 
the classification depending upon the predominating basic com- 
pounds of which the flux is composed as has been mentioned in 
connection with petroleum asphalts. The paraflSne fluxes are 
obtained to a limited extent from the petroleums of the Pennsyl- 
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vania and Ohio oil fields and to a large extent from those of 
Kentucky, Kansas, Oklahoma and Texas. It is the most com- 
monly used of all the fluxes and when of the proper specific 
gravity «lnd carefully manufactured so as to give uniformity is 
a satisfactory material for the purpose for which it is used. 

Semi-asphaltic flux is obtained principally from Kentucky and 
Texas and only in limited quantities. As the name indicates) the 
basic compounds are partly asphaltic and partly paraffine. This 
is one of the best grades of flux obtainable. 

Asphaltic flux is obtained principally from the California 
petroleums. It is a dense, heavy flux and a larger proportion of 
it must be used with a hard bitumen than of other types. When 
carefully prepared so that it will remain soft in the pavement, it 
can be used successfully. 

The properties of fluxes obtained from the various sources will 
vary greatly, but certain characteristics are essential to all of 
them. 

1. The flux should be prepared at high temperature, yet with- 
out injury to the material from overheating. It is essential that 
the paving cement in which the flux is used remain unchanged 
for years, and, unless the flux has been prepared at a temperature 
near 450°F., it is likely to volatilize in service and leave a brittle 
pavement surface. 

Since the sheet asphalt and asphaltic concrete pavement sur- 
faces are usually mixed at temperatures ranging from 250** to 
350°F., it is necessary to use a flux that will not catch fire, i.e., 
"flash" at these temperatures, which is an additional reason why 
the flux should be manufactured at high temperature. 

2. The flux should be fluid enough to have the property of 
mixing with hard bitumens in such a manner that it. will reduce 
the harder materials to a proper consistency without the neces- 
sity of using an excess of about 30 lb. of flux to 100 lb. of the 
harder bitumen. This characterisitic is only partly dependent 
upon the fluidity of the flux, being influenced also by the char- 
acter of the hydrocarbons of which it is composed. 

3. The flux should consist of stable compounds so that it will 
not change after it has been incorporated in the pavement. This 
property should not be confused with volatility. A volatile flux 
will evaporate and cause the pavement to become brittle. Other 
fluxes are composed of unstable compounds that change in the 
pavement with the passage of time. The result may be a bitu- 
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minous cement that is of good binding properties when the pave- 
ment is laid, but which loses its binding properties with time, and 
the pavement may fail as a result. 

Asphalt Cement. — ^Asphalt cement is ^defined as a fluxed or 
unfluxed asphaltic material, especially prepared as to quality and 
consistency so as to be suitable for direct use in the manufacture 
of asphaltic pavements, and having a penetration^ between 6° 
and 250°. Generally it has a penetration between 40° and 70°. 

The asphaltic cement, as its name indicates, is an asphaltic 
material that is used to bind together the particles of sand or 
other mineral matter of which the pavement is composed. It is 
analogous in purpose to the Portland cement used in concrete. 

The unfluxed asphalt cements are usually petroleum products, 
manufactured to the proper consistency for use without further 
treatment. They are received at the paving plant ready for use. 

A fluxed asphalt cement is usually made at the paving plant. 
The hard asphalt and the flux are received separately and com- 
bined at the plant prior to mixing with the mineral aggregate. 

CLASSES OF COMMERCIAL BITUMINOUS MATEIOALS 

(For explanation of the various tests, see Chapter XX) 

Dust Layers for Earth Roads. — The materials prepared for 
this purpose are petroleum products of a semi-asphaltic or par- 
affine nature. They must be exceedingly fluid to mix with the 
soil and are usually applied cold. The following analysis indi- 
cates the general characteristics of materials obtained for this 
purpose. Many others have been used that differ more or less 
from this analysis, but this is one that has been used successfully: 

Specific gravity at 25**C 0.93 

Fixed carbon 6. 00 per cent. 

Loss in 5 hr. at IGS^'G 25.00 per cent. 

(Residue from above slightly greasy). 

Specific viscosity (Engler) 50 c.c. at 50°C... 46.00 

Solubility in carbon disulphide 100.00 per cent. 

Bitumen insoluble in 86° naphtha 8 . 50 per cent. 

Dust Layers for Gravel or Macadam. — The materials used for 
this purpose are sUghtly more viscous than those used on earth 
roads. They are commonly heated before being appUed, but 
some kinds are apphed cold. They may be petroleum products 

^ For definition of penetration, see Glossary. 
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or soft natural malthas, but the former are more widely used, 
while the latter are probably preferable. light refined water- 
gas and coal-tar products are also extensively used for this pxir- 
pose. If an oil is used, it should have a truly asphaltic base, and 
should have the property of hardening somewhat after applica- 
tion, that is, it should "set up" within a reasonable time. The 
following analyses and specifications will serve to indicate the 
nature of the tars and oils used for dust la3dng on macadam and 
gravel roads: 

1. Petroleum Oil (Specification). — 

Specific gravity at 25^0. not less than 0.93. 

Solubility in carbon disulphide, not less than 99.5 per cent, and not over 
0.3 per cent, of organic insoluble matter. 

Bitumen insoluble in 86^B6. naphtha not less than 3 per cent, nor more 
than 15 per cent. 

Specific viscosity (Engler) 50 c.c. at 50**C. between 40 and 80. 
Fixed carbon, not less than 3.5 per cent. 

Loss on heating at 163^0. for 5 hr., not more than 20 per cent. (Resi- 
due must not be greasy.) 

2. Asphaltic Oil (Soft maltha, analysis). — 

Specific gravity at 25**C 0.961 

Consistency by float test at 50®C 10. 00 sec. 

Loss on heating 5 hr, at 163**C 26. 10 per cent. 

(Residue sticky and asphaltic). 
Consistency of residue by float test at 50°C. 2 min. 25 sec. 

Solubility in carbon disulphide 99. 95 per cent. 

Organic matter insoluble in carbon disulphide 0.05 per cent. 

Bitumen insoluble in 86"B6. naphtha 8 . 20 per cent. 

Fixed carbon 3.70 per cent. 

8. Light Refined Tar (Analysis).— 

Specific gravity at 25^C 1 . 16 

Consistency by float test at 50°C 25 sec. 

Free carbon 4.40 per cent. 

DUtiUation, — 

Distillate to llO^C 0.00 per cent. 

Distillate from 110** to 170^C 0.00 per cent. 

Distillate from 170** to 270°C 34.00 per cent. 

Pitch 66.00 per cent. 

Bituminous Carpets. — Bituminous materials and stone chips 
or screened gravel are applied to macadam road surfaces so as 
to build up a layer of appreciable thickness. Such a coating is 
called a "bituminous carpet" or the process is referred to as 
bituminous surfacing. The asphaltic products and the tars are 
used for this purpose, and the following are analyses of materials 
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that have been successfully employed. Similar materials are 
employed for carpeting concrete road surfaces, but not with the 
same degree of success. 

1. Asphaltic Materials (Analysis). — 

Specific gravity at 25°C 0.»89 

Flash point 110**C. 

Burning point 130**C. 

Consistency by the float test at 50*0 20 sec. 

Loss on heating for 6 hr., at 163**C 15.9 per cent. 

(Residue very sticky , asphaltic). 
Consistency of residue by float test at 50°C.j 2 min. 30 sec. 

Bitumen soluble in carbon disulphide 99.9 per cent. 

Organic insoluble matter 0.0 per cent. 

Bitumen insoluble in 86^ naphtha 10. 1 per cent. 

Fixed carbon 5.9 per cent. 

2. Refined Coal Tar (Analysis). — 

Specific gravity at 25'*C 1 .22 

Consistency by float test at 50**C 38 sec. 

Free carbon 18 . 00 per cent. 

DistUlatian. — 

Distillate to 110**C 0.0 per cent. 

Distillate between 100** and 170°C ' 1 . per cent. 

Distillate between 170** and 270*'C 28.0 per cent. 

Pitch residue 71 . per cent. 

Penetration Macadam. — This type of surface differs from the 
bituminous carpet in that the bituminous material is applied at 
the time the stone is placed, and in a manner to insure that the 
binder will penetrate an inch or more into the surface. Natural 
and petroleum asphalts and refined tars are used successfully. 
The following specifications cover the three classes of material 
usually employed for this purpose: 

1. Refined Tar (Specification). — 

Specific Gravity, — The specific gravity at 25"C. shall not be more than 
1.26. 

Free Carbon. — The free carbon shall not exceed 20 per cent, by weight. 
Contistency. — The consistency as determined by the Howard and Morse 
float apparatus at a temperature of 50°C. shall not be less than 13^ min. 
nor more than 2}4 min. 

Distillation. — Fractional distillation shall give results within the follow- 
ing limits, all measurements being by volume: 
Up to llO^'C. the distillate shall not exceed 2 per cent. 
Up to 170®C. there shall be not to exceed 5 per cent, distillate of which 
not more than one-fourth shall be naphthalene. 
The total distillate up to 315''C. shall be at least 18 per cent, 
le 
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2. Natural Asphalts and Gilsonite Products (Specification). — The material 
shall be free from water. 

Specific Gravity, — ^The specific gravity at 25°C. shall not be less than 
unity. 

Total Bitumen. — The bituminous material shall be soluble in chemically 
pure carbon disulphide at air temperature to the extent of at least 90.5 
per cent, for residual asphalts and gilsonite products, 95 per cent, for 
Bermudez products, 80 per cent, for Cuban products, and 65 per cent, 
for Trinidad products. 

Naphtha Insoluble Bitumen, — Of the total bitumen not less than 15 per 
cent, nor more than 28 per cent, by weight shall be insoluble in 86°B^. 
paraffine naphtha at air temperature. On evaporation of the naphtha 
solution the residue obtained shall be sticky and not merely oily. 
Fixed Carbon. — The fixed carbon shall be not less than 8.0 per cent, nor 
more than 14.0 per cent. 

Penetration. — The penetration as determined with the Dow penetration 
machine, using a No. 2 needle, 100 grams weight, 5 sec. time, and a 
temperature of 25®C., shall not be less than 14 mm. nor more than 16 
mm. 

Lose on Evaporation. — When 20 grams (in a tin dish 2% in. in diameter 
and ^i in. deep, with vertical sides) are maintained at a temperature of 
163**C. for 5 hr., the loss shall not exceed six (6.0) per cent, by weight. 
The surface of the residue at air temperature shall be smooth and show 
no sign of blistering or cracking, and when tested the penetration in 5 
sec. at 25°C. with a No. 2 needle, and 100 grams weight, should be at 
least five (5.0) millimeters. 

Ductility Teat,— The ductility at 25°C. shall not exceed eighty-five (85) 
centimeters. 

Flaeh Test. — The flash point in an open cup shall not be less than 163*C. 
Paraffine Scale. — The asphaltic binder shall not contain more than two 
(2,0) per cent, by weight of paraffine scale. 

8. Petroleum Products (Specification). — 

The bituminous material shall be free from water. 
Specific Gravity. — The specific gravity at 25**C. shall not be less than 
0.965 nor more than unity. 

Total Bitumen. — The bituminous material shall be soluble in chemically 
pure carbon disulphide to the extent of at least 99^ per cent, by weight 
at air temperature. 

Naphtha Insoluble Bitumen. — Of the tot^l bitumen not less than 20 nor 
more than 26 per cent, by weight shall be insoluble in 86°B6. paraffine 
naphtha at air temperature. On evaporation of the naphtha solution, 
the residue should be sticky and not merely oily 
Loss on Evaporation. — When 20 grams (in a tin dish 2% in. in diameter 
and ^i in. deep, with vertical sides) are maintained at a temperature of 
163**C. for 5 hr., the loss shall not exceed 2 per cent, by weight. The 
surface of the residue at air temperature shall be smooth and shall pre- 
sent no greasy spots nor any sign of blistering or cracking. The pene- 
tration in the residue shall not be decreased more than 40 per cent, from 
the original consistency. 
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Fixed Cturbon. — The fixed carbon shall not be less than 7 nor more than 
13 per cent. 

Penetration. — ^The penetration, using a No. 2 needle, 100 grams weight, 
5 sec. time, and a temperature of 25^0. shall not be less than 7 nor more 
than 12 mm. 

Carbenes. — The bituminous binder shall not contain more than J^ per 
cent, by weight of bitmnen insoluble in chemical pure carbon tetra- 
chloride at air temperature. 

Flash Test. — The flash test in open cup shall not be less than 200°C. 
Melting Point. — The melting point shall not be less than 60°C. 
Ductility, — The ductility at 26®C. shall not be less than 25 cm., according 
to the District of Columbia standard. 

Macadam Constructed by the Mizing Methods. — This type of 
construction lies between the penetration macadam and the as- 
phaltic concrete, and the bituminous materials used are of the 
same general character as those used in penetration macadam. 
The following analyses will illustrate the kind of material that 
has been successfully used for this purpose. 

Asphaltic Binder.— 

Specific gravity at 25°C 1.06 

Consistency by penetration at 25''C., 100 grams, 5 

sec., No. 2 needle 72° 

Loss in heating 6 hr., at 163°C.. . 4.26 per cent. 

Penetration of residue as above, relative to original . . 36 . 00 per cent. 

Solubility in carbon disulphide 95 . 6 per cent. 

Insoluble organic matter 1.2 per cent. 

Bitumen insoluble in 86° naphtha 26.6 per cent. 

Fixed carbon j» 11.1 per cent. 

Tar Binder. — 

Specific gravity at 25°C 1.24 

Consistency by the float test 65**C 56 sec. 

Free carbon 22.0 per cent. 

DistHlation. — 

To llO^^C 0.4 per cent. 

110** to 170**C 4.4 per cent. 

170** to 270°C 22.0 per cent. 

Asphaltic Concrete. — The requirements of the bituminous 
material for this class of construction are more rigid than for the 
other types of bituminous pavement. Practice is confined al- 
most entirely to the use of asphaltic materials and frequently 
the asphalt cement is manufactured at the paving plant as has 
been mentioned before. It is not possible to draw satisfactory 
exact specifications that will cover all classes of good asphalt 
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cements, but general specifications are sometimes drawn under 
which any suitable material may be used. Such general speci- 
fications are in reality a combination of class specifications. The 
following is an example, and it should be noted that the use of a 
manufactured asphalt cement, or one prepared at the paving 
plant, is permitted. 

REFINED ASPHALT' 

The refined asphalt to be used for paving mixtures shall be 
derived in the following manner: 

1. By heating, if requiring refining, crude, native, solid asphalt 
to a temperature of not over four hundred and fifty (450) degrees 
F. until all water and light oils have been driven oflF. Crude, 
native, solid asphalt shall be construed to mean any native 
mineral bitumen, either pure or mixed with foreign matter having 
a consistency harder than one hundred (100) degrees penetration. 
At least ninety-eight and one-half (98J^) per cent, of the con- 
tained bitumen in the refined asphalt which is soluble in cold 
carbon disulphide shall be soluble in cold carbon tetrachloride. 

2. By the careful distillation of petroleum with steam agita- 
tion, at a temperature not exceeding seven hundred (700) degrees 
F., until the resulting residue has a consistency not harder than 
thirty (30) degrees penetration. 

(a) The solid residue so obtained shall be soluble in carbon 
tetrachloride to the extent of ninety-eight and one-half (983^) 
per cent. 

(6) If the solubiUty in carbon tetrachloride of the solid residue 
is less than ninety-nine (99) per cent., the bitumen shall jrield 
upon ignition not more than fifteen (15) per cent, of fixed carbon; 
if the solubility is ninety-nine (99) per cent, or more, the bitumen 
shall yield upon ignition not more than eighteen (18) per cent, 
of fixed carbon. 

(c) When twenty (20) grams of the material are heated for 
five (5) hours at a temperature of three hundred and twenty-five 
(325) degrees F. in a tin box two and one-quarter (2J4) inches in 
diameter, after the manner officially prescribed, it shall lose not 
over five (5) per cent, by weight nor shall the penetration after 
such heating be less than one-half the original penetration. 

(d) When th& refined asphalt is brought to a penetration of 

' Recommendation of the Association for Standardizing Paving Specifi- 
cations. 
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fifty (50) by the use of the flux with which it is to be combined in 
maldng the asphaltic cement, or by heating at a temperature 
below five hundred (600) degrees F., it shall have a ductility of 
not less than thirty (30) centimeters. 

(e) All shipments of material shall be marked with a lot num- 
ber and penetration, and then ten (10) samples taken at random 
from each lot shall not vary more than fifteen (15) per cent, from 
the average penetration. 

3. By combining crude, native, solid asphalt with asphaltic or 
semi-asphaltic flux of the character hereinafter designated, pro- 
vided that the proportion of the flux to the contained bitumen of 
the crude asphalt does not exceed forty (40) per cent, by weight 
or result in a refined asphalt having a penetration greater than 
forty (40) degrees. 

In the use of combinations of refined asphalts for asphaltic 
cement, only asphaltic or semi-asphaltic fluxes shall be used, 
except in those cases where the solid natural asphalt is of such 
character that when mixed with paraffine flux without the addi- 
tion of any other material it will produce an asphaltic cement 
complying with the requirements set forth under that head. In 
such cases any of the fluxes elsewhere specified may be used. 

FLUX 

The flux material may be a paraffine, asphaltic or a semi- 
asphaltic residuum which shall be tested with and found suitable 
to the asphalt to be used and must have a penetration greater 
than three hundred (300) degrees with a No. 2 needle at seventy- 
seven (77) degrees F. under fifty (50) grams weight applied for 
one (1) second. All residuums shall be soluble in cold carbon 
tetrachloride to the extent of ninety-nine (99) per cent. 

(a) The paraffine residuum shall have a specific gravity of 
ninety-two hundredths (0.92) to ninety-four hundredths (0.94) 
at seventy-seven (77) degrees F. It shall not flash below three 
hundred and fifty (350) degrees F. when tested in a New York 
State closed oil tester, and shall not volatilize more than five (5) 
per cent, of material when twenty (20) grams are heated five (5) 
hours at three hundred and twenty-five (325) degrees F. in a tin 
box two and one-quarter (23^) inches in diameter as officially 
described. 

(6) The semi-asphaltic residuum shall have the same general 
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characteristics as paraffine residuum, except that it shall have a 
specific gravity of ninety-four hundredths (0.94) to ninety-eifeht 
hundredths (0.98) at seventy-seven (77) degrees F. It shall 
have a viscosity coefficient at two hundred and twelve (212) 
degrees F. of less than sixteen (16) Engler viscosimeter. 

(c) The asphaltic residuum shall have the same general char- 
acteristics as paraffine residuum except that the specific gravity 
shall be not less than ninety-eight hundredths (0.98) nor more 
than one and four hundredths (1.04) at seventy-seven (77) 
degrees F. The asphaltic residuum after evaporation at five 
hundred (500) degrees F. to a solid of fifty (50) to sixty (60) 
penetration shall have a ductility of not less than thirty (30) 
centimeters. 

ASPHALTIC CEMENT 

The asphaltic cement shall be prepared from the refined asphalt 
or asphalts and fiux, where flux must be used, above designated, 
provided that mixtures of the refined asphalts, if used, shall be 
equal parts of each, and that the total proportion of refined 
asphalt or asphalts comprising the asphaltic cement shall be not 
less than fifty (50) per cent, by weight. 

When the weight of flux in the asphaltic cement prepared from 
solid native asphalts exceeds twenty-five (25) per cent, thereof, 
asphaltic or semi-asphaltic fiux shall be used. 

The refined asphalt and flux used in preparing the cement 
shall be melted together in a kettle at temperatures ranging from 
two hundred and fifty (250) degrees to not over three hundred 
and seventy-five (375) degrees F., and be thoroughly agitated 
when hot by air, steam or mechanical appliances, until the result- 
ing cement has become thoroughly mixed into a homogeneous 
mass. The agitation must be continued during the entire period 
of preparing the mixtures. The cement shall always be of uni- 
form consistency and if any portion should settle in the kettles 
between intervals of using the same, it must be thoroughly agi- 
tated before being drawn for use. 

(a) The asphaltic cement shall have a penetration of from 
thirty (30) to eighty-five (85) degrees, which shall be varied 
within these limits to adapt it to the particular asphalt used in 
the paving mixtures and to the traffic and other conditions of 
the street. 

(b) When fifty (50) grams of the asphaltic cement of the con- 
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sistency used in the paving mixture shall be heated for five (5) 
hours at a temperature of three hundred and twenty-five (325) 
degrees F.,in a tin box two and one-quarter (2)^) inches in diame- 
ter, there must not be volatilized more than five (6) per cent, 
of the bitumen nor shall the penetration at seventy-seven (77) 
d^rees F. after such heating be less than one-half of the original 
penetration. 

(c) A briquette of the asphaltic cement of the consistency used 
in the paving mixture shall have a ductility of not less than ten 
(10) centimeters. 

Asphalt Cement for Sheet-asphalt Pavements. — The specifica- 
tions given above will also cover the requirements of this class 
of work but the consistency will vary in different localities de- 
pending upon climatic conditions and the class of traffic on the 
pavements. Generally the A. C. for sheet pavements is 10° 
harder than for asphaltic concrete in the same locaUty. 

FaLERS FOR BRICK AKD BLOCK PAVEMENTS 

The essential characteristics of a bituminous filler for expansion 
joints and for, filling the joints between the courses of a block 
pavement are: 

1. The filler must adhere to the brick or block readily so as to 
completely fill the joint, 

2. The filler must remain sufficiently ductile at the lowest 
temperature to which it is subjected to accommodate itself to 
any movement of the pavement. It must also be sufficiently 
stable at the highest temperature to which it is subjected to 
remain intact in the joint rather than to fiow slowly to the lower 
part of the pavement. 

3. The filler must possess sufficient toughness at low tempera- 
ture to resist the abrasive action of traffic. 

4. The filler should be proof against the destructive action of 
water and street liquids. 

The following is a general specification covering a suitable 
material of any class: 

The filler must have a melting point varying not more than 
5^ from 135°F. and must not be brittle at zero F. ; it shall remain 
ductile, shall be absolutely proof against water and street liquids, 
shall firmly adhere to the brick and stone, be pUable rather than 
rigid, thus providing for expansion and contraction and traffic 
conditions. 
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The following specification provides for a suitable grade of 
asphalt filler: 

1. The asphalt filler shall have a specific gravity of not less 
than 0.98 nor more than 1.04. 

2. It shall be soluble in chemically pure carbon disulphide to 
at least 99.5 per cent. 

3. It shall contain not less than 25 nor more than 40 per cent, 
of bitumen insoluble in 86^B4. paraffine naphtha. 

4. The penetration shall conform to the following limits for 
the conditions stated: 

At 25^C., No. 2 needle, 100 grams, 5 sec— 2.5 to 5.0 mm. 
At 4°C., No. 2 needle, 200 grams, 1 min. — not less than 2.0 

mm. 
At 46°C., No. 2 needle, 50 grams, 5 sec. — not more than 

10.0 mm. 

5. The melting point as determined by the cube method shall 
not be less than 80°C. nor more than 120*'C. 

6. It shall be free from water and shall not foam when heated 
to 350°F. 

The following specification covers a suitable grade of tar filler: 
1. The filler must be obtained wholly from coal tar without 
the admixture of any other material. 



Table 18. — Some Properties op Various Bituminous Materials 



Material 



Specific 
gravity 



Solubili- 
ty in CSa, 
per cent. 



Fixed 

carbon, 

per 

cent. 



Asphaltenes 

in the bitumeo 

per cent. 



Carbenes 

in the 
bitumen 
per cent. 



Trinidad asphalt 

Trinidad asphalt cement 

Cuban asphalt 

Grahamites 

Maracaibo asphalt 

Bermudez asphalt 

Gilsonite 

California residuals 

Mid-Continent residuals 

Paraffine fluxes 

Semi-asphaltic fluxes 

Asphaltic fluxes 

Blown oils 

Mexican 



1.4 
1.2&-1.30 
1.30-1.35 
1.12-1.17 



1.06-1 
1.05-1 
1.04-1 
1.00-1 
0.97-1 
0.00-0. 
0.94-0., 
0.96-1. 
0.97-1. 
1.02-1 



56.0 
65.0 
65-75 
99.5-h 

90-98 
93-95 
99.5 
99.5 + 
99.0+ 
99.5 + 
99.5 + 
99.5+ 
99.5+ 
.6+ 



10-11 
10-12 
15-25 
30-50 

15-20 
10-15 
12-14 
12-15 
10-15 



10-15 
12-20 



37 
20-30 
30-50 
only slightly 
soluble 
45-55 
1^25 
30-50 
20-30 
15-25 



20-30 
25-35 



1.3-1.6 
1.0-1.5 
1.5 
20-45 

1.2-1.7 

1.5 

±0.6 

±0.5 

±0.6 

1.0-0.5 

1.0-0.5 

1.0-0.5 

±0.5 

+ 0.6 
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2. Specific gravity at 25°C., 1.17 to 1.30. 

3. Free carbon, 22 per cent, to 37 per cent. 

4. Distillation of 100 grams to 600^C. shall give not to exceed 
8 per cent, of distillate. 

5. Melting point, 130°P. to 140°F. 

6. Penetration at lOO^P., 5 sec. under weight of 50 grams not 
less than 30"". 

Specifications for creosote oils for paving blocks are discussed 
in the chapter on Wood-block Paving. 
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CHAPTER XIV 

DUST LAYERS AND BITUMINOUS CARPETS 

I. DUST SUPPRESSION ON EARTH ROADS AND STREETS 

The earliest attempts to use asphaltic oils and petroleum resi- 
dues for laying the dust and preserving the surface of earth roads 
and streets were made in California. On account of the nature 
of the soil and the excellent quality of the oils available, the 
California experiments gave promising results and attracted wide 
attention. Similar attempts in other portions of the United 
States and with oils of a different kind and under other soil and 
climatic conditions have not been so successful. This is particu- 
larly true of those attempts that have been made to secure per- 
manent results with mixtures of heavy asphaltic oils and earth. 
In most cases the results have been of little value and have 
almost universally failed if the roads carried heavy traffic. 

Where oils of a more fluid nature have been used to suppress 
the dust on earth roads the results have been more satisfactory 
and there has been a gradual increase in the use of such oils for 
dust prevention. 

Preparation. — If a road or street is to be oiled for the first 
time, preparations should be started some weeks before the oil 
is actually applied. 

The effect of the oiling is to render the earth partially impervi- 
ous to moisture and if the surface of the road be uneven when 
oiled or becomes uneven afterward, the depressions will become 
basins for holding water. Traffic will gradually work the soil and 
the water thus retained into mud, deepening the depressions to 
the serious detriment of the street. If the street be smooth and 
well crowned the water will run to the gutters so quickly that 
only in long-continued wet weather will the street be softened 
to any great extent and therefore traffic will not make any con- 
siderable amount of mud on the surface. 

250 
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The principal object in oiling a street is to prevent dust; there- 
fore, there should be no dust on the street when the oil is applied. 
If dust has formed, it had better be removed, which costs some- 
thing. It is therefore cheaper to treat the surface before the 
dust has formed, if possible. 

For the best results the street oiling should be planned ahead 
and the preparation of the street be carried out in the early sum- 
mer so that the oiling can be done before a layer of dust forms on 
the street. 

Grading. — Good results with oil cannot be expected on a flat 
and poorly drained street. Early in the summer the street should 
be carefully rounded with an even slope from the middle to the 
gutter. The gutter or ditch should be deep enough to readilj^ 
carry the water and to permit a slope of about an inch to the foot 
from the middle of the street to the gutter. Generally the bot- 
tom of the gutter should be about 18 in. below the middle of the 
street where the width of the street is not over 35 ft. between 
gutters. This is about right on a residence street. On a busi- 
ness street having a width of 50 ft., the bottom of the gutter 
should be at least 2 ft. below the middle of the street. 

After the street has been shaped with a grader, it will undergo 
a period of settling during which some depressions and uneven 
places will appear. These should be filled with earth and the 
entire roadway be kept dragged until it finally becomes hard and 
smooth and free from depressions. 

It is very important to secure a firm, smooth surface for the 
oil, and the small expense incurred will be more than made up by 
the increased efiFectiveness of the oil treatment. 

When the street has been brought to this stage it is ready for 
oiling. If the oiling is delayed until a layer of dust has formed on 
the street it is best to scrape ofiF most of it before oiling. 

The decision to oil a street may sometimes be reached after 
the simimer is welL along and the streets have become hard and 
dry. In that event, it is not advisable to do any extensive earth- 
work because in continued dry weather newly placed earth will 
not compact readily and if oiled before well packed the results 
are unsatisfactory. Such a condition is not ideal and only medio- 
cre results can be expected. 

Kinds of Oils to Use. — The varioujs kinds of oils employed for 
this purpose have already been discussed at length in Chapter 
XIII. 
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Applying Oil. — After the street has been prepared as described, 
the oil is applied at the rate of not less than }4 gS'^* ^or more than 
J^ gal. per square yard of surface. If the street has never been 
oiled before, or if more than a season has elapsed since a previous 
oiling, it will be necessary to use about 3^ gal. per square yard, 
but if the street has been oiled regularly each season, about }4 
gal. per square yard is sufficient after the first year. For a street 
in a small-town business district, it is necessary to oil every year, 
using about }4 gal. per square yard of surface for each oiling. 
In many towns it is desirable to oil the business streets twice a 
year. 

After the oil has been spread it is allowed to stand without 




Fig, 64. — An oiled earth road. 

being covered for about a day, to permit it to soak into the sur- 
face. It is then covered with just enough sand to keep the oil 
from picking up. Emphasis is placed on the importance of 
employing sand for this purpose rather than dust from the old 
road surface. The amount of sand needed is small and at any 
reasonable price the benefits derived from the sand justify its 
use wherever it can be secured. 

After the road has been put into service it may be apparent 
that more sand is needed in spots to prevent vehicles from pick- 
ing up the oil, and such places should be covered Hghtly, the 
operation being repeated two or three times if necessary. 
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When a street is oiled the second time, the method to be fol- 
lowed is exactly the same as is followed the first time, except 
that the quantity of oil may be reduced to about }4 gal. per square 
yard of surface. It is advisable to repeat the oiling the second 
year in any case, and it may be then omitted the third year and 
resumed the fourth year. Better results would be obtained if 
the treatment were repeated every year. 

Results to be Expected. — Surface oiling forms a surface cov- 
ered with a layer of granular or finely powdered soil which is oil- 
saturated and consequently does not blow about readily. The 
suppression of dust is the principal benefit to be expected. Be- 
neath the thin layer of loose, oil-soaked soil the firmer portion 
of the street is saturated with oil for a depth that varies from 1 
in. to perhaps 6 in. 

Water penetrates this layer rather slowly. If the street has 
plenty of cross-slope so that water does not stand on the surface, 
only a small amount of mud will form under light or moderate 
traffic. A street that is oiled systematically for a series of years 
gradually acquires an oil-soaked crust which becomes more and 
more impervious as the oiling is repeated. An oiled street never 
gets to the place where it will not be muddy in those seasons of 
heavy rainfall nor will the surface be stable in ordinary wet 
weather if the road carries a heavy traffic. 

Unloading the Oil from Tank Cars. — The oils used for dust 
suppression can be purchased so much more cheaply in tank-car 
lots than in barrels that it is always advisable to purchase in 
such lots. If a siding on an embankment 8 or 10 ft. high is 
available, the car can be placed thereon and the oil allowed to 
run into the sprinkler wagon through a pipe connected to the 
tap in the bottom of the tank car. 

When such a siding is not available the oil must be pumped 
from car to wagon. For this purpose the ordinary tank pump 
used with traction engine tanks is as good as anything. It 
should be placed on top of the tank car with all connections made 
of pipe, as hose does not last long in oil. If a small steam or gas 
engine driven pump be available, it will, of course, be faster than 
a hand pump. 

Cost of Surface Oiling. — The total cost of oiling earth roads or 
streets will vary between the following limits, assuming a treat- 
ment of 3^ gal. per square yard of surface, and the cost of oil to 
be 4 cts. per gallon. 
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Table 19. — Cost per Squabb Yard for Oiuno 



Item 


Min. 


Max. 


Aver. 


Cleaning surface 


0.0025 
0.0075 
0.0200 
0.0025 


0.0050 
0.0125 
0.0400 
0.0075 


0.00375 


Hauling and distributing oil and sanding 

Cost of oil 


0.0100 
0.0300 


Cost of sand 


0.0050 






. 


0.0325 


0.0050 


0.04875 



n. DUST SUPPRESSION ON GRAVEL AND MACADAM 

The use of oils for dust suppression must not be confused 
with the construction of the bituminous wearing surface or 
carpet which will be described later. For dust lajdng, the object 
sought is to mitigate the disagreeable characteristics of the 
ordinary gravel or macadam road without attempting to use a 
type of oil or method of construction that will preserve the 
surface to any considerable degree. 

Dust results from the wearing or loosening of particles of the 
road surface and from the grinding up of soil carried onto the 
surface from adjacent earth roads or streets. To this may be 
added droppings from horses, material that leaks from vehicles 
during the time it is being transported over the road, and a 
small amount of miscellaneous refuse of unclassified origin. The 
process of dust suppression does not contemplate the prevention 
of dust from these sources, but merely a treatment that will 
prevent it from blowing about. This is accomplished by period- 
ical sprinkling with an oil that possesses sufficient binding 
power to hold the particles together and prevent them from 
being carried away by the wind. The bituminous materials 
suitable for this purpose have already been discussed in Chapter 
XIII. 

As with earth siu*faces, the gravel or macadam surface should 
be practically free from dust when the oil is apphed, and should 
be smooth and true to cross-section. If repairs are necessary 
these should be made some weeks prior to oiling if possible so 
as to give the new material time to compact in place before 
being oiled. 

The oil must be apphed with more care than on earth roads 
because less will be absorbed and an excess will be disagreeable. 
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One of the multiple-nozzle pressure distributors described in 
Chapter XV is best adapted for the work, and the oil or tar 
may be applied hot or cold, depending upon the grade used. 

A first appUcation usually consists of }^ gal. per square yard 
of surface, and subsequent apphcations of 34 to 3^ gal. per 
square yard. K, however, too long a time elapses between 
treatments, it would, of course, increase the quantity of oil needed. 
Two applications the first season and one each succeeding season 
usually suffice, but this also depends upon the character and 
amount of traffic and the nature of the surface. 

It has been shown that repeated oiling will gradually render 




Pia. 65. — Cleaning a surface for carpet coating. 

the surface impervious to water and cement the particles to- 
gether to a limited degree, especially if a good grade of oil or 
tar is applied. On the other hand, there is some danger of in- 
troducing into the surface an oil that will act as a lubricant 
instead of as a binder, and in that event the road will become 
loose and rapidly develop pot holes and ruts under traffic. 
Considerable difficulty has been experienced throughout the 
United States from that source and too much emphasis cannot 
be put on the importance of using a good asphaltic base oil or a 
suitable grade of tar. 

While it is desirable to cover the oil with a light dressing of 
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coarse sand or screenings, it is possible to overdo the matter 
and thus offset to some extent the benefit of the oil. One cubic 
yard of the saijd or screenings should cover at least 200 sq. yd. 
of surface. 

Light oils and tars are also used for the suppression of dust on 
broken stone roads and the general principles that have been 
discussed in connection with gravel roads apply to macadam 
roads as well. Since the macadam surface is hard to clean, it 
is advisable when possible to apply the oil before the surface 
becomes dusty. When a new road is put in service, traflSc 
will gradually brush ofiF most of the excess of screenings and 
there will follow an interval when the surface is almost bare. 
Later the stone may begin to wear and produce more dust or the 




Fig. 66. — Applying the oil for a carpet coat. 

larger stones may loosen and work out on the surface. In either 
case the surface has gone beyond the proper stage for oiling. 
The oil or tar used on macadam surfaces is of the same char- 
acter as is used on a gravel road and the method of application 
and quantity varies in the same way. The use of greasy oil is 
even more detrimental to macadam than to gravel. 

The oils and tars used for dust suppression on gravel and 
macadam surfaces range in price from 4 to 7 cts. per gallon and 
the cost of application varies from 3^ to 2 cts. per gallon. The 
actual cost of oil treatments has generally been from 3 to 5 cts. 
per square yard of surface for each appUcation. 

Oil on Hard Pavements. — ^Light oils have been used to a 
limited extent on brick and concrete pavements for the sup- 
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pression of dust, but definite conclusions as to the desirability 
of the practice have not been reached. It seems probable that 
where systematic flushing cannot be carried out, the oil may 
serve to palliate the dust nuisance. Emulsions of oil and 
water have also been employed to a Umited extent with only 
small success. 

Other Palliatives. — Many proprietary compounds have been 
advanced from time to time as dust preventatives. The most 
widely used have either been hygroscopic salts or semi-sticky 
byproducts soluble in water. These compounds are usually of 
only temporary efiFect and have not come into wide use. 

Water is, of course, the most common form of palliative and 
needs no discussion in this connection. Water sprinkling must 
be kept up with great regularity in hot weather to be of benefit, 
and is the most expensive method of dust suppression, and at 
the same time one of the least effective. 

BITUMINOUS CARPETS 

Purpose. — A bituminous carpet serves several distinct pur- 
I>06e8: (a) it prevents the formation of dust by attrition of the 




Fig. 67, — Spreading the oil with a brush. 

road surface; (6) it has a tendency to catch and hold dust carried 
onto the surface from external sources; (c) it forms a somewhat 
elastic cushion, thereby increasing the comfort of those who use 
the pavement; {d) it renders less noisy hard surfaces; (e) it takes 
the wear, thus preserving the material upon which it is placed; 
(0 it prevents the removal of the binder from a gravel or macadam 
surface by automobiles. 



17 



Digitized by 



Google 



258 CONSTRUCTION OF ROADS AND PAVEMENTS 

Requirements of Bituminous Material. — It is apparent that a 
thin layer of plastic material placed on top of a hard surface will 
be subjected to constant kneading from the rolling wheels and 
the hoofs of animals, which will work into it such inert material 
as may be deposited on the surface. The kneading will also 
have a tendency to shear the bituminous layer from the rigid 
material under it and the constant addition of inert matter will 
gradually reduce the ability of the bituminous material to ac- 
commodate itself to the constant slight motion. Necessarily 
then, the bitumens used for "carpets" must be ductile and ad- 
hesive and must be of a stable and durable nature. The mate- 
rials employed for this purpose are described in Chapter XIII. 




Fig. 68. — Showing the effect of using an excess of oil. 

The bituminous surface is used on gravel, broken stone, and 
to a limited extent on concrete roads anil pavements. It was 
first adopted for use on macadam to prevent destruction by 
automobiles, but has been recognized for its value in the other 
particulars mentioned and is now one of the standard main- 
tenance methods for gravel and macadam roads. 

The bituminous carpet is employed under two widely difiFerent 
conditions: (1) to a newly completed gravel or broken-stone 
mac^adam; (2) to a badly worn gravel or broken-stone macadam, 
or one that has been under traflSc for some time. The purpose 
of the surfacing is the same in both cases, but the method of 
preparation is somewhat different. 
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Applying the Bituminous Carpet to a New Road. — Both the 
gravel and the macadam type of sm*face depend for their stabihty 
upon the binding properties of the finer material in the surface. 
This may be stone dust or silt and clay. It is not desired to 
replace this binding material with the bituminous binder but 
rather to insure its retention in the surface. Accordingly roads 
that are to be surfaced with a bituminous material are finished 
as water-bound surfaces. 

It is customary to finish these surfaces with some excess of 
binder, that is, with some fine material on the surface for reasons 
already explained (Chapter VIII). The bituminous material 




Fig. 69. — Covering the oil with chips. 

cannot be applied successfully to a dusty surface. Therefore, 
a newly constructed road is opened for traflSc for a time to 
permit it to "season'' or compact and tor bring to attention any 
weak places that may have been overlooked during thq construc- 
tion. This may require only a few weeks if the traflSc is heavy, 
or it may require several months. During this period the fine 
material will be gradually brushed and blown from the surface 
by traflSc and eventually it will approach the proper condition 
for bituminous surfacing. The surface to be covered should have 
a close-knit texture, but be free of dust and loose chips or pebbles. 
The binder between the stones should be intact, but the surface 
itself should be clean and free of the screenings or other bonding 
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material. There should be no ruts or depressions in the surface, 
or, if any have developed, they should be repaired. It is not 
usual to find the surface clean across its entire width, and the 
outer portion will usually require sweeping which may be done 
with a power machine or by hand. 

When the surface is properly prepared the bituminous material 
is spread with the pressure distributor which is the only machine 
that can be successfully used for the work. 

The quantity of bituminous material applied ranges from H 
gal. to ^ gal. per square yard of surface, with 3^ gal. as about 
the average treatment. If for any reason an excess of the bitu- 
minous material is used in spots, these places should be broomed 




Fig. 70. — Oiled gravel road. 

to thin them out. With care and a good machine such instances 
will be rare. The best results are obtained when the material 
is spread out. 

After the road has been covered, a thin layer of torpedo gravel 
or of stone chips is spread over the bituminous material. The 
success of the treatment depends very greatly on the class of 
material that is used to cover the bituminous coating. It must 
be apparent that the thin layer of plastic surface will be subjected 
to severe treatment and if soft screenings or chips are used they 
will grind up quickly and lose their value. Granite or trap or 
equally hard stone chips must be used. If a clean coarse torpedo 
sand is available it will be satisfactory, provided it is not too 
fine. A size passing a J'^-in. screen and containing little material 
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that will pass a ^-in. screen is about right. Chips may be graded 
from % in. or 1 in. down, but should contain no dust. 

The chips or sand is apphed sparingly, being spread on from 
piles alongside the road. Just enough should be used to prevent 
the bituminous material from picking up on the wheels of vehicles. 
It is diflScult to judge beforehand just how much will be required 
and it is good practice to put on a light coating and open the 
road for traffic and then to add more as the need becomes ap- 
parent. The surface should be rolled thoroughly to set the chips 
in the surface. 

Since the bituminous carpet does not penetrate the surface 
appreciably, it depends for its stability upon adhering to the 
stones of the road. A greasy material or one lacking ductility 
is certain to give disappointment. 

The surface produced will be black after a few weeks of use, 
will be 3^ to % in. thick and will be ductile and show the imprint 
of wheels or hoofs readily. Its life is variable but usually is 
about two seasons. The cost ranges from 3 to 6 cts. per square 
yard of surface exclusive of the cost of minor repairs to the 
surface. 

Bituminous Carpets on Worn-gravel and Macadam Roads. — 
Many broken-stone and gravel roads were built before the advent 
of heavy mojor traffic and these have sufficed until recent years. 
With the ever-changing routes of travel such roads are constantly 
becoming a part of a motor route and bituminous surfacing 
becomes necessary to eliminate the dust nuisance and to preserve 
the surface. 

The first step in the preparation of such a road is to restore it 
to a true cross-section and an even surface. This is done by re- 
pairing the ruts and depressions in the manner explained in 
Chapter VIII. After this has been done it is well to permit 
trafiSc on the road for a time to try out the repairs and further 
consolidate the patches, it being well known that a road is 
effectively consolidated by the vehicles using it even though 
the roller has been used for the repair work. 

The next step is to clean the surface of the accumulation of 
stone dust, clay and other detritus. This is a troublesome task, 
especially on the older roads. The clay is usually caked on the 
surface and has been forced down into the interstices between the 
stones. If soft stone has been used for the road there will be 
an excess of dust to deal with. Sometimes the larger pieces of 
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stone have been badly fractured by the constant pounding of 
wheels and although the stone retains its form due to being con- 
fined in the road, it has become chalky. When this condition 
is encountered, proper cleaning becomes difficult if not impossible. 
The road is first swept with a power broom, and mud or other 
material that has become caked on the surface is loosened with 
picks or shovels between trips with the broom. Material lodged 
in slight depressions is swept off with hand brooms. If the road 
were very dusty it may be necessary to flush it with water to 
remove the fine film not easily swept off. Every precaution 
must be taken to insure that the road metal is entirely free from 
dust because the bituminous surface will not adhere if any dust 
is left. If it is found impossible to secure a clean surface, the 




Fig. 71. — Oiled macadam road. 

attempt to place the bituminous carpet should be abandoned 
because it cannot be successfully accomplished. 

When the surface is properly cleaned, the bituminous material 
is spread and covered in the manner already described for new 
macadam or gravel roads. 

The cost of the surfacing is the same as for new roads but the 
cost of repairing and cleaning will vary widely as will be readily 
understood. 

Bituminous carpets on gravel roads have never been very 
satisfactory and it is questionable practice to employ other than 
very fluid oils or tars for the purpose. It seems impossible to 
carry out the construction in any manner that will insure the 
resulting surface against peeling off. 
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Bituminous Carpets on Concrete Roads. — The bituminous 
carpet is applied to concrete roads and pavements for the reasons 
that have been mentioned in connection with gravel and macadam 
roads, except that there is no tendency for a concrete road to 
ravel under motor traffic. In addition to those reasons two 
others are of moment. Concrete roads have a tendency to 
crack in an erratic manner and if the crack is unprotected the 
concrete breaks down along it and the deterioration that follows 
is difficult to repair. It is common practice to fill the crack and 
cover the surface along both sides of it with a bituminous 
material. Covering the entire surface obviates the necessity for 
constant watchfulness in repairing cracks. 

On account of the hardness of the concrete pavement it suffers 
somewhat from abrasion of steel-tired vehicles and eventually a 
slight tendency for the smaller pieces of the aggregate to break 
out is observed. A bituminous coating efifectually prevents 
any considerable deterioration from this cause. 

The concrete surface is cleaned by sweeping and washing so 
that every vestige of dust has been removed and the bituminous 
material is applied and covered with chips just as described for 
gravel and macadam surfaces. 

The resulting surface is similar in every respect to the bitu- 
minous carpets already described. 

No little difficulty is encountered in securing a material 
suitable for this work and the tendency for the carpet to peel 
ofif the concrete has never been entirely overcome. Bituminous 
materials suitable for this purpose are described in Chapters IX 
and XIII. It has been established, however, that with a suit- 
able bituminous material and good workmanship such* a carpet 
can be applied successfully. It will last for 2 or 3 years on 
fairly heavily traveled streets or roads. The cost of applica- 
tion, including the cleaning, ranges from 4 to 6 cts. per square 
yard of surface. The application should never be made until 
the concrete has been under traffic long enough to wear off, the 
mortar film from the siuf ace if any exists. ' 

OHIO EXPERIENCE IN THE USE OF ROAD OILS^ 

Poor results in the use of oil treatments frequently come 
from the fact that the surface had not been previously cleaned in 

^ From Bulletin No. 27, Ohio State Highway Department. 
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a proper manner. If possible, the surface should be swept with 
horse sweepers, and afterward with hand brooms, so as to remove 
the dust from between the stones to a depth of from yito^in. 
The heavier the grade of oil used, the more important it is to 
have a clean surface on which to apply it. The surface should 
be dry and the warmer the air temperature the better. 

There has been considerable discussion during the past year 
concerning sprinkUng of the stone with water before appl3ring 
the bitumens, it being claimed by some that better results may 
be obtained by first lightly sprinkling the stone with water 
before applying the bitumen; this information is likely to be mis- 
leading for it is believed that it is not the presence of water that 
might cause the better results, but the effect the water has in 
cleaning the dust which gives a better adhesion of the oil. 

Hence, we would conclude that if sprinkling with water before 
applying the oil is done, it should be only on hot, dry days, and 
then sufficient time be given after the sprinkling for the water 
to practically all evaporate before the oil is applied. Therefore 
we are still warranted in saying that bitumens should be applied 
only to dry, warm surfaces. During June, July and August is 
the best time of the year to apply such materials to the road. 
(Note that this applies to Ohio.) 

The amount of oil that should be applied to the road at any 
one time will depend upon the condition of the road surface, the 
quality of the oil used, and the nature of the traffic. In general, 
it may be said that a couple of light applications during the year 
will give better results than a single heavy application of the same 
amount of oil. For the lighter oils on a comparatively smooth 
surface, an application of not to exceed }4 gal« P^r square yard 
may be all that should be applied at one time while on a rough, 
pitted surface (with the binder swept from ^e top surface of 
the road to a depth of from 3^ to ^ in.) as much as ^ gal. per 
square yard of the heavier oils might give more satisfactory 
results. 

The aim should be to put on just sufficient oil (and screenings) 
to form a thin mat over the surface of the road. This mat 
should not be of any appreciable depth over the surface of the 
larger stones, but sufficient to well seal up the voids between 
them. This will hold the binder in the stones and make the road 
surface water-tight. 

A medium heavy cold oil will cost from 4 J^ to 6 cts. per gallon 
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delivered in tank cars. The cost of applying the cold oil varies 
from J^ to 1 ct. per gallon. 

CARPET COATS ON CONCRETE IN CALIFORNIA^ 

A shortage of funds lead the California commission to seek a 
type of road cheaper in first cost, notwithstanding a conse- 
quential higher maintenance expenditure during the early years 
of its existence and the type called " concrete base with bituminous 
top" was adopted rather generally. 

In this method of construction, the base is the same as if the 
13^- to 2-in. covering were to be applied, but instead a thin 
coating of asphatlic oil of special quality is put on to the concrete 
by spraying machines at the rate of about 3^ gal. to the square 
yard. Clean stone screening or coarse sand are then added in 
sufficient quantity to absorb the oU. The process requires much 
care in the selection of the materials used and in their manipula- 
tion, but the result is a bituminized coating about ^ in. thick. 
The cost of such surface work ranges from 5 to 10 cts. per square 
yard, or $600 to $1,200 per mile, roughly, for a 20-ft. pavement, 
depending on the cost of materials and local conditions. This 
means that more than 90 per cent, of the cost of the work on the 
road goes into grading, culvert work and the concrete base, all 
of which may be considered as practically permanent, and the 
remainder into the thin wearing surface. 

Such a wearing surface should last from 2 to 4 years before it 
requires renewal, which renewal should cost considerably less 
than the original application. This thin surface is best adapted 
to rubber-tired vehicles, but it wears well under a considerable 
volume of mixed traffic consisting of both rubber- and iron- 
tired vehicles. I would have no hesitancy in recommending 
the thin road surface for a road covering as many as from 500 
to 600 vehicles a day, provided a considerable portion of the 
vehicles are rubber-tired. 

^ A. B. Fletcher, State Engineer of Cal. in '^California Highways*'. 
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CHAPTER XV 

PENETRATION AND MIXED MACADAM ROADS AND 

PAVEMENTS 

PENETRATION MACADAM 

Bituminous macadam may be constructed by the penetration 
method with any of the kinds of stone that are used for the 
ordinary macadam. The methods of construction vary slightly 
in detail depending upon the character and size of the stone used, 
but the distinguishing characteristic is that the binder is poured 
onto the surface of the layer of stone and is expected to penetrate 
sufficiently to hold the surface together. 

Sizes and Kinds of Stone. — Certain general principles govern- 
ing the size of stone to use have been discussed in connection 
with water-bound macadam roads and these apply to penetration 
macadam as well, and the sizes commonly employed are sum- 
marized as follows: 

A. Hard stone ranging in si^se from about 1^ in. down to 
}/i in. Chips from the same kind of stone and ranging 
from J^ in. down but with the dust removed. 

B. Mediiun stone ranging in size from about 2^ in. down to 
1 in. Chips from the above, screened through a 9i-in. 
screen and with the 3^-in. and finer removed. 

C. Crusher-run stone of either hard or medium grade but. 
containing no material passing 3^-in. screen. 

D. Stone of either of the above grades but screened to a fairly 
uniform size such as 2)^ in. to \]^ in., or Ij^ in. to 1 in. 

E. When chips of suitable hardness cannot be obtained, pebbles 
screened from hard gravel may be substituted. The size 
ranges from J^ in. down to % in. 

It will be apparent that when rolled, class A stone will give 
a surface having smaller openings for the bituminous material 
to penetrate than will class B stone and that class C stone will 
produce a surface with smaller voids than either class A or B. 
It will also be seen that class D stone will produce a more porous 
surface than either class A or B or C. 

266 
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It is therefore desirable to apply the bituminous binder to 
class C stone before any rolling is done and without spreading 
any chips prior to the application of the binder. Class A stone 
is rolled but no chips are spread before the binder is poured. 
Class B or D stone is rolled and the voids partially filled with 
chips before any binder is poured. Where class E material is 
used it is substituted for chips and is handled in the same manner 
as chips. 

Bituminous Binders. — Both tar and asphaltic binders are used 
for the penetration macadam and the general characteristics 
have been discussed in Chapter XIII. 

Foundation. — The stability of the bituminous macadam con- 
structed by the penetration method depends largely upon the 
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Fig. 72. — Cross-eections for penetration macadam. 

kind of foundation provided and it is usually placed on top of 
either a Telford foundation or a broken-stone foundation which 
is bonded with screenings exactly as the surface of the water- 
bound macadam would be. Especial emphasis is placed upon 
the necessity of having the foundation true to shape. Its thick- 
ness will vary somewhat with the character of the earth subgrade. 
On good soils a foundation course 6 in. thick at the middle and 
4 in. at the edge is not uncommon. Sometimes the base course 
is made a uniform thickness of 5 or 6 in. Fig. 72 shows typical 
cross-sections of penetration macadam roads and pavements. 
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The upper course of the surface is usually made of uniform 
thickness und seldom is less than 2 in. or more than 3 in. thick, 
depending primarily upon the size of stone used. If the IJ^-in. 
size is used, the upper course would ordinarily be about 2 in. 
thick. If 23^-in. stone were used the layer would ordinarily be 
about 3 in. thick. 

Wearing Course. — After the foundation course has been com- 
pleted, the stone for the upper course is spread to the required 
thickness. Whether or not it shall be rolled before the bitu- 
minous material is poured into it depends upon the size of the 
stone and the texture of the surface. If the surface appears to 
be fairly well filled with fine material as would be the case with 
class C stone, it would be so dense when rolled that the bitu- 
minous binder could not penetrate into it. Therefore with such 
stone it is best to spread the bituminous binder before the 
surface is rolled. 

Rolling. — It is desirable to have as great mechanical stability 
in the upper course as can be obtained and therefore it is better 
practice to use a coarser stone and roll the layer before the 
bituminous material is spread. If the stone has been rolled until 
the surface is closely knit together there will be little, danger of 
the finished road becoming rutted or uneven and the bituminous 
binder will hold the chips in place and thus maintain a close-knit 
texture in the surface. 

Examination of the surface after it has been rolled will show 
it to be made up of angular pieces of stone closely packed 
together between which are voids of varying size, depending 
upon the size of the stone and the thoroughness of the rolling. 
If the voids are large they must be partially filled with chips to 
prevent the bituminous binder from penetrating too deeply 
into the. layer. Usually with stone of classes B and D the 
application of chips at this stage of the construction is advisable, 
but with class A stone the texture will be close enough without 
the chips. ^ 

When chips are used they are spread thinly over the surface 
from piles alongside and are brushed into the openings in the 
surface, any excess being brushed oflf at the edges. Care and 
persistence are necessary to secure an even texture in the surface 
and it can only be obtained if the chips are carefully spread and 
properly brushed into the surface. 

The chips used must be of tough stone, otherwise they will 
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grind up rapidly under traffic because of their small size. If no 
hard, tough chips are available, clean screened gravel of the 
proper size may be substituted. 

Applying Bituminous Binder. — The bitmninous material is 
spread at a temperature that will insure its being fluid which 
may be anjrwhere from 250°F. to 450°F. depending upon the 
kind of material used. It may be spread by means of hand 
pouring cans, but this method is likely to result in a somewhat 
uneven distribution of the material. 

The gravity type of distributing wagon is often used but it is 
also open to objection because of the variation in flow as the tank 
empties. The pressure distributing wagon is best from all stand- 
points and is coming to be the standard apparatus for this class 
of construction. 

The quantity of bituminous material used for the first ap- 
plication varies from 1 gal. to 1>^ gal. per square yard of surface. 
It is desirable to secure a penetration of about 1 in. and to 
coat all of the stones that show at the surface. Here again care 
must be exercised to secure uniformity. 

After the first sp]:eading of the binder, the surface is covered 
with chips which are brushed into the remaining voids in the 
surface and "rolled lightly. The second application of binder 
then follows, the amount used being about ^ gal. per square 
yard of surface. It is covered with chips and rolled. In some 
instances a third application of about ^ g^l. of binder is used 
which is covered with coarse sand or chips and rolled. 

Characteristics.^ — The results of the experience so far gained 
with this type of construction seem to show: 

First. — The necessity of providing as stable a foundation 
course as possible, and that probably the best method would 
be to lay the first course of the road as water-bound macadam, 
applying the bituminous top about 3 in. thick the following 
season when the foundation course has become thoroughly 
compacted. 

Second, — The necessity for using durable stone in the bitumi- 
nous top. Where limestone alone is available, the chips used for 
filling the voids and dressing the surface of the bituminous 
layers as they are applied should be trap, granite, or washed 
gravel and torpedo sand. Where the rock of which the road is 
made is tough and hard, rock chips could be used. 

' See Fourth Report of Illinois Highway Commission. 
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Third. — It is necessary that the bituminous binder be spread 
so as to present as uniform a surface as possible. This may 
not necessarily mean the uniform distribution of the binder 
since the texture of the surface itself may not be quite uniform. 
Therefore, the more finely divided the form in which the binder 
can be applied, the better the control of its distribution. The 
form of the application whereby the material is spread by a jet 
of steam has given excellent results (see Fig. 73). 

Fourth. — ^Too much binder should not be used as it will result 
in a less stable wearing course than if only sufficient binder is 
used to coat the stone and chips. 

Fifth. — ^It is essential that the surface of the road have very 
close texture and usually this cannot be secured in less than 
three applications except by using an excessive amount of binder. 
The most economical and durable results can be secured when the 
binder is put on in three applications. 

Sixth. — The bitumens which do not possess some ductility at 
freezing temperatures are usually not satisfactory. 

Seventh. — It is important that bitumens be applied at high 
temperatures, and if possible, during hot weather, as some 
unsatisfactory results obtained can be attributed to the cold 
weather prevailing at the time of construction. 

Eighth. — The roads constructed with tar binder under ordinary 
traffic conditions seem to require a paint coat at the end of the 
second, or at the furthest, during the third season. By this time 
the tar near the surface of the road seems to have lost most of 
its adhesive qualities. Those constructed with asphaltic binders, 
seem to require the same treatment during the fourth year. 

Ninth. — The size of stone in the bituminous layer should 
range from 23^ in. to % in. where limestone is used. When trap 
rock or other equally hard material is available, stone should 
not exceed Ij^ in. in size; the chips for filling the stones not to 
exceed 1 in. in size and the grit for the top dressing should not 
exceed J^ in. in size, and all of the material should be free from 
dust. 

Tenth. — Experience indicates that this form of construction 
is adapted to moderate traffic roads, that is, where there is no 
large amount of extra-heavy hauling. Where the traffic is com- 
posed of automobiles and farm loads of not to exceed 2 tons, this 
form of construction will prove satisfactory, although not as 
durable as some more expensive roads. Where traffic consists 



Digitized by 



Google 



PENETRATION AND MIXED MACADAM ROADS 271 

of heavier loads such as wholesale trueks, coal trucks and loads 
reaching to 5 and 6 tons, it is believed this form of construction 
is not at all suitable. _ 

It presents a pleasing appearance and is well adapted to 
horsendrawn traffic as well as automobile traffic, but requires 
close attention to maintenance, and there is some evidence that J 

during warm weather when the bitumen is least stable there is a 
tendency for the surface to creep and undulations develop. 

The cost of this form of construction over that of first-class 
water-bound macadam is approximately 20 cts. per square 
yard, but there has not been had sufficient experience to deter- 
mine definitely the maintenance cost and its final economy. 
The construction requires the utmost care in every detail, and 
this fact has not always been appreciated, with the result that 
much poor work has been done. 

Where attention is given to the construction, and suitable 
materials are used, there is no difficulty in duplicating results. 

Bituminous macadam is of doubtful value on those sections of 
road so situated that considerable quantities of mud will be 
tracked on them from adjoining earth roads. 



MACHINERY AND APPLIANCES USED FOR BITUMINOUS 
MACADAM CONSTRUCTION 

Pouring Cans. — Bituminous materials are sometimes spread 
on road surfaces by means of hand pouring cans which are much 
like a garden watering pot except that the spout is larger and 
the nozzle is a slot instead of a perforated disc. In some types 
of cans the slot is horizontal and in others vertical, the latter 
being preferable. It is also an advantage if the width of the 
slot is adjustable so as to help control the rate of flow of material. 

Gravity Distributing Wagons. — Wagons of this kind are used 
for spreading bituminous materials on road surfaces either for 
penetration construction, carpeting or dust laying. As the 
name indicates, the bituminous material flows from the tank by 
gravity and is consequently somewhat variable in amount de- 
pending upon the height of material in the tank. The dis- 
tributing devices or nozzles are of many types but in the essential 
consist of a pipe supported about 1 ft. above the road surface 
and having circular openings or slots for the material to flow 
through. The pipe is suspended from the rear of the tank and 
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is slightly longer than the tread of the wagon. A control valve 
is attached to the delivery pipe in most wagons of this kind and 
many of them are equipped with fire boxes so that the contents 
of the wagon may be heated. 




Fig. 73. — Distributing outfit utilizing steam spray. 

Pressure Distributing Wagons with Multiple Spray. — In order 
to give better control of the quantity of material being dis- 
tributed and to force it into the minute openings in the road 
surface, pressure distributors have come into extensive use- 
In general design they are similar to the gravity distributor except 
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that air or steam pressure is applied to tank so as to force the 
material out of the nozzles at a high velocity. The distributing 
devices usually consist of a series of small nozzles screwed into 
a pipe which is suspended across the rear of the wagon about 
6 in. from the road surface. In some machines of this type the 
pressure is obtained by piunping the hot material out of the 
tank and forcing it through the nozzles. The horse-drawn 
distributors usually have a tank capacity of about 500 gal. 

In recent years many elaborate motor-driven distributors 
have been constructed and these have a wide range of capacities. 
For surfacing country roads the motor-truck type is very much 
to be preferred to the horse-drawn because of the saving in time 
effected in getting the material from the railroad siding to the 
road. The sprays are of many designs and the pressure is some- 
times obtained by pumping the binder and sometimes by pumping 
air into the tank. 

These motor distributors are well adapted to the purpose for 
which they are used. The quantity of the bituminous material 
that is used can be controlled within very narrow limits. 

SINGLE-NOZZLE DISTRIBUTOR EMPLOYING A STEAM SPRAY 

This type of distributor is shown in Fig. 73. The bituminous 
material is heated in the tank wagon or in an auxiliary kettle 
and drawn into the tank wagon by pumping the air out of the 
tank. 

The hot binder is then applied to the road surface through a 
nozzle at the end of a length of flexible metal hose.. The operator 
spreads the binder according to the needs of the surface. 

At the orifice in the nozzle a jet of steam is introduced into the 
binder forcing it out in a finely divided spray and the quantity 
is varied by a valve in the supply pipe. This method is very 
satisfactory for macadam construction. 

EXAMPLES OF GOOD PRACTICE 

Maine^ 

Crushed Stone. — The crushed stone used in this work shall 
be newly broken, or uniform quality throughout and free from 
tailings, slaty and flat fragments, soft or disintegrated stone, 
dirt or other objectionable matter. ' 

' Specifications, Maine Highway Department, 1015. 

18 
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The following designations and sizes shall obtain: 

Dust. — ^That portion of the product of the crusher which will 
pass through a screen having one-quarter (3^) inch circular 
openings. 

Chips. — That portion of the product of the crusher which will 
pass through a screen having one-quarter (3^) inch circular 
openings and will pass through a screen having one (1) inch 
circular openings. 

No. 2 Stone. — That portion of the product of the crusher which 
will be retained on a screen having one (1) inch circular openings 
and will pass through a screen having circular openings not less 
than two (2) inches nor greater than two and one-quarter (2}/^) 
inches in diameter. 




Fig. 74. — A penetration macadam road. 

No. 1 Stone. — That portion of the product of the crusher which 
will be retained on a screen having circular openings not less 
than two (2) inches nor greater than two and one-quarter (2^) 
inches in diameter, and will pass through a screen having circular 
openings not less than three (3) inches nor greater than three 
and one-half (33^) inches in diameter. The stone shall be granite 
or trap. 

Bottom Course. — The bottom course shall consist of a single 
layer of No. 1 stone, S}4 in. in thickness when compacted, and 
shall be spread so that after being thoroughly compacted with 
a road roller of the macadam type, its surface will be parallel 
to and uniformly below the finished road surface by an amount 
equal to the thickness of the wearing course. Stone screenings 
or sharp sand shall be spread over this course. In no case, how- 
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ever, shall such an amount of screening or sand be used as to fill 
the bottom to within less than ^ in. of its surface. 

In the event that any course of stone shall have become rutted 
or loosened by travel before the application of the next succeeding 
course, the contractor shall bring the said course of stone to its 
proper cross-section with such materials and in such manner as 
the engineer shall direct. 

Second Course. — The second course shall consist of a layer of 
No. 2 stone evenly spread over the bottom course to a depth of 
3 in., loose measurement. This course shall be dry-rolled imtil 
the fragments of stone are well keyed together and the surface 
conforms to the cross-section shown in the plans. In order to 
allow penetration of the hot bituminous binder applied in the 
manner hereinafter specified, the surface of this course shall be 
open and porous. 

Bituminous Binder. — Sufficient and ' approved facilities . for 
delivering and heating the binder shall be provided. It shall be 
maintained within a temperature range of 250°F. to 300°F. for 
tar products and 300°F. to 350°F. for fluxed native and oil- 
asphalt products. 

First Application of Bituminous Binder. — ^The hot bituminous 
binder shall be uniformly distributed over the second course at 
the rate of 1}4 gal- to the square yard, either by pouring pots or 
applied imder pressure from a tank wagon equipped with hose 
and nozzle of a type approved by the engineer. Immediately 
after this application, clean stone chips shall be spread over the 
surface in sufficient quantities to just completely fill the surface 
voids, after which the course shall be thoroughly rolled. When 
rolling is completed, any surplus chips shall be swept from the 
surface. The bituminous binder shall be applied only during 
dry weather, and the stone of the second course must be dry and 
clean at the time of application. 

Seal Coat. — A seal coat of hot bituminous material shall be 
uniformly distributed as above described, at the rate of one- 
half (3^) to three-quarters (^) of a gallon to the square yard. 
It shall be immediately covered with a layer of clean stone chips, 
in an amount sufficient to take up all excess bituminous material, 
and shall then be thoroughly rolled. 

Weather. — No bituminous material shall be applied at any 
time when the air temperature is below 60°F. or when the air tem- 
perature within the preceding 24 hr. has been 35°F. or lower. 
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Illtnois' 

As is well known, the stability or strength of a macadam-road 
surface to resist the action of traffic depends entirely on the 
mechanical locking together of the pieces of stone making up the 
road surface, and until this is accompUshed the road surface has 
no cohesion. The more perfect this keying or locking together 
of the pieces of the stone, the more rigidity; therefore, the object 
of any binder, whether of stone dust or of a bituminous character, 
'^is to hold the pieces of stone firmly in position after they have 
become well keyed and locked together. In many pieces of road 
that have been constructed, and in some forms of construction 
that have been proposed, this essential principle of the macadam 
construction seems to have been ignored. It woiild appear that 
if bituminous macadam is to be successful it is necessary in its 
construction to follow what has been learned by long experience, 
and that is to have the macadam itself firmly locked and keyed 
together and the stability of the road thereby assured before any 
binder has been applied. 

The next step, therefore, after the base course has been pre- 
pared, as has already been described, is to spread the stone for 
the wearing layer. The stone for this layer, if limestone, should 
be composed of pieces 23^ in. in size and graded from this 
downward. If a 3-in. layer is to be made when consolidated, 
which is as thick as this layer need be, the stone should be spread 
to a thickness of 3)^ in. and thoroughly raked or harrowed so 
as to bring the larger pieces to the surface in order that the 
surface may be composed in the first instance of as nearly 
uniform sized material and to give as great compactness as 
possible after it is rolled. As soon as spread uniformly and 
harrowed, the surface is to be rolled until it is thoroughly tight- 
ened. It may be found that there will be places where the stones 
do not lock together firmly; on such places a small amount of 
stone should be spread, just sufficient to fill the interstices, 
and then rolled. The effect of this rolling is to force the pieces 
of stone into the interstices, thus keying the whole surface until 
tight. It is important that great care be taken in rolling this 
upper layer that it be thoroughly tightened. When this has 
been accomplished, there will still remain interstices of appre- 
ciable size which should be filled with stone chips. These chips 

* From the Fourth Report of Illinois Highway Commission. 
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should be preferably of some harder material than limestone, 
and it is often possible to secure screened gravel that will prove 
excellent for this purpose. The size of the chips should vary 
from % to % in., and they should be spread over the surface of 
the upper course in just sufficient quantity to fill the interstices. 

A good method to insure this being done is first to shovel the 
chips on by hand, throwing each shovelful so as to cover as 
much area as possible; then follow with hand brooms, sweeping 
ahead the surplus pieces and allowing all the interstices to become 
thoroughly filled. When this is done, the road is ready for the 
bituminous binder, as no rolling should be attempted after the 
chips have been spread and before the binder is applied. If 
the chips are rolled before the binder is applied, the efifect would 
be merely to allow them to set in between the stones which have 
already been well compacted and tend to loosen the surface 
rathei" than tighten it. It is important that after the surface has 
been thoroughly keyed and the chips spread, no rolling be done 
until after the bituminous binder has been applied. 

The amount of the binder to be applied should be as Uttle as is 
necessary to secure a thorough coating for all the exposed surfaces 
of the stone. This usually requires from ^ gal. to 1 gal. per 
square yard. When this amount has been applied, the surface 
should again be dressed with the stone chips or screened gravel 
so as to make practically one layer of the chips evenly distributed 
over the entire surface of the road. • This gravel had better 
be applied as soon as possible after the binder has been spread, 
if practicable following immediately behind the spreader. It 
may be spread somewhat in excess and swept ahead with a 
broom. It is important that the gravel be clean and have as 
little dust adhering to it as possible. 

After the gravel has been spread the^sectJinHime more binder 
is applied which should be sufficient|Ahoroughly^^ cover all of 
the gravel. This usually requires Ji to ^ gal. per square yard. 
Coarse sand, if available, should then be spread upon the road, 
or finely screened gravel may be used. After the surface has 
been covered with the fine gravel graded from % in. to J^ in., 
a seal coat of binder, using ^^ gal. per square yard, is applied. 
The surface is then covered with the fine gravel and rolled. 
The roller should be provided with pipes with small orifices an 
inch or two apart so as to keep the wheels of the roller wet while 
rolling. If this is done, there will be no difficulty whatever with 
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the binder sticking to the roller wheels. The rolling should con- 
tinue until the surface is seen to be well set and compacted. It 
will then perhaps be found that there are some spots needing 
further treatment to bring them to a uniform appearance with 
the remainder of the road, in which case, if there be any dust, it 
should be swept away, fine gravel and binder applied and the 
whole rolled to give a uniform surface It is probable that quite 
as good or better results can be obtained, after the road has been 
sanded and rolled, to throw it open and let the traflSc develop any 
places in the road that need further attention. 

This form of construction, it will be seen, gives a road which 
has the strength and rigidity of the ordinary macadam, with a 
water-tight covering of bitiuninous compound holding the 
surface of the road intact against the action of the motor traffic 
or dislodgment by the mud that adheres to the wagon wheels. 
So long as the waterproof covering can be maintained, the 
road should be in perfect condition. The gravel in the surface 
furnishes the resistance to abrasion. This is greatly helped by 
the binder, if of proper quality, which will tend to keep the 
particles covered or imbedded as fast as they may become 
loosened or broken by the traffic. When in the course of time 
the surface has become sufficiently worn to expose the stone 
making up the wearing course, it can be renewed by thoroughly 
cleaning the road, putting on a light application of the binder 
and renewing the fine gravel. 

Massachusetts^ ^^ — ■ 

Size of Stone Important. — The size of stone in the top course 
is regarded as a matter of vital importance in the construction 
of a road by the penetration method. The Massachusetts 
Highway Commission employs stone ranging from 1}^ to 2)^ \ 
in. in size. The large stone, it has been found, binds together ^^ 
more firmly than smaller stone and consequently is subject 
to less wear from the grinding of one fragment against another 
in the body of the pavement due to the passage of vehicles over 
the road surface. Small-sized stone tends to loosen quickly 
under this grinding action, and if the bituminous binder loses its 
life and is not speedily renewed, the road quickly goes to pieces. 
With stone of large size no such result may be expected.. It 

* Abstracted from Engineering Record, May 15, 1915. 
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is true that with the larger stone the voids are greater and 
consequently a larger amount of bitumen must be used to fill 
them, the excess being generally about % gal. per inch depth of 
top course for the large-stone type of construction. Thus a 
small stone pavement with tar as a binder and a 2-in. top course 
would cost about 6 cts. less a square yard than the large-stone 
type of pavement. In spite of this slight increase in cost the 
large stone is believed to be amply justified. 

With small stone it is practically impossible to secure any 
great depth of penetration with a single application of bitumen. 
It becomes necessary, therefore, if small sized stone is used, to 
build the top course in several layers and apply the binder to 
each — obviously a more costly procedure than the distribution 
of the binder in a single operation, as is feasible when large stone 
is used. 

As to the quality of the stone in the top course, this depends 
to a large extent upon the character of the traffic to be handled. 
For very heavy teaming the Massachusetts Commission beUeves 
that the best results can be secured with trap rock and a high- 
grade asphalt. With a tar binder, instead of asphalt, a softer 
grade of rock is permissible, for the tars deteriorate more quickly -^ 
than do the asphalts. Asphalts are preferred because of their / 
greater cementing value and their higher resistance to disin- | 
tegration by moisture. ^^'"""'^ 

Preparation of Subgrade. — The first step in the construction 
of a road by the penetration 'method, according to the Massa- 
chusetts standards, is the provision of adequate drainage. In 
loamy or clayey soils it is conmion to put in a subbase of gravel 
1 ft. thick or a Telford base from 1 ft. to 18 in. thick. The 
Telford base may even be underlaid by a layer of gravel not 
exceeding 8 in. and the interstices at the tops of the stone filled 
in with smaller-sized materials. In springy ground stone drains 
with open-jointed sewer pipe are insisted upon. These are 
located at the sides of the road when the grade is level and on 
the uphill sides if along a hill. It is important that this subbase 
be thoroughly compacted and it is therefore rolled with a 10-ton 
steam roller until no settlement is discernible. 

Upon this base course is spread a layer of broken stone from 
1^ to 3 in. in size which is compacted to a depth of 4 in. after 
rolling. This forms the bottom course for the penetration roads. 
There should not be too much fine stone in this layer. After 
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it has been thoroughly rolled the pieces in the bottom course 
are partly bound by filling the interstices with smaller-sized 
stone, sand, screenings, or stone dust. For this bottom course 
the size of the stone is not of particular importance. It should, 
however, not be bound too thoroughly and may or may not be 
sprinkled, depending upon the nature of the material. It must 
be rolled until thoroughly compacted. This is most important, 
for if the base is not rigid depressions will develop in the wearing 
surface. The bottom course is placed generally in several spread- 
ings and varies somewhat, due to the nature of the foundations 
and the character of traffic. If placed on an old macadam road- 
way 2 in. of new stone may be sufficient; for a new roadway 
to carry heavy traffic it may be necessary to use 5 in. of stone in 
the bottom course. 

Top Course.-^The methods outlined for the base apply to all 
types of bituminous macadam construction. It is next in order 
to describe the top or wearing course for heavy traffic conditions. 

Upon the base prepared, according to the method outlined, 
the best results have been seciu-ed by spreading trap rock varying 
in size from 1}^ to 2}i in. to a depth of 2 in. after rolling. This 
2-in. thickness for the wearing course is sufficient for ordinary 
traffic, but for exceedingly heavy traffic the top course might be 
made 3 in. and placed in two layers. The stone is carefuUy 
spread from dumping boards, thoroughly rolled and all depres- 
sions filled. No sprinkling is allowed on the top course. 

When it shows no movement under the steam roller the top 
course is ready to receive the bituminous binder. While good 
results have been secured by hand-pouring, the best work has 
been done with pressure distributors using air for pressure. 

Preference as to Binders. — The preference for binders on 
penetration work is as follows: First, lake asphalt; second, oil 
asphalt; third, tar. Tars, it is stated, have stood up under traffic 
which the oil asphalts could not bear, but the disadvantage of 
the tar is that it does not retain its life as long as the oil asphalt. v^ 

If a natural asphalt is used it must be heated at least to a tem- 
perature of 300°F. — usually about 350° — and applied under a 
pressure of 60 lb. per square inch. The rule of the Massachusetts 
Highway Commission is to use about 1 gal. of binder to each 
inch of thickness of the top course. The greatest care is neces- 
sary to apply the binder uniformly. With the 2-in. top course 
used on most of the roads the application of binder has amounted 
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to about 1% gal. per square yard of road surface. When the 
binder has been applied the surface of the roadway is imme- 
diately covered with a light layer of pea stone, just thick enough 
to prevent the roller from picking up the surface. The pea stone 
is broomed and used to fill the voids and is then thoroughly rolled. 
For this operation the best results are secured with a heavy roller 
from 15 to 18 tons. After rolling, the surplus stone is swept off 
and a second application of binder made to form a seal coat. 
The seal coat is applied at the rate of about H S&l- P^^ square 
yard. The road surface is again oDvered with pea stone and 
thoroughly rolled. This complet^ the operation of building 
a pavement by the penetration method. 

MIXED BITUMINOUS MACADAM 

Mixed bituminous macadam is a road surface consisting of 
crusher-run stone or of gravel cemented together by means of a 
bituminous binder. The materials are hot-mixed and the 
mineral aggregate is selected and graded in such a way as to 
secure reasonable density in the surface. In appearance the 
finished mixed macadam r.esembles the penetration macadam 
very closely. 

Stone for Mixed Macadam. — Crusher-run stone with the dust 
removed or mixtures of stone and sand are employed for the mixed 
macadam. The principles that are observed in selecting the 
proper size of stone for the penetration macadam are also applied , 
to the selection of stone for the mixed macadam. If medium 
or soft stone is to be used a larger size is required than if a hard 
and tough stone is available. Quite generally the crusher-run--^ 
stone with the dust removed is employed. It is apparent that 
the voids in the aggregate will be a considerable per cent, and 
the essential difference between the hot-mixed macadam and the 
asphaltic concrete is in the care with which the aggregate is 
graded for the latter type of surface. 

It will be recalled that in the discussion of penetration 
macadam, attention was called to the use of crusher-run stone 
and the difficulties of securing penetration of the bituminous 
material. The mixed macadam was developed to overcome that 
difficulty and yet secure the advantages of the better grading 
obtained by the use of crusher-run stone instead of screened 
stone. 
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Foundation. — ^The mixed macadam is placed on top of an old 
wat^r-bound macadam or gravel road or upon a newly constructed 
base of water-bound macadam or gravel. The necessity for 
a rigid foundation course has been frequently referred *to in con- 
nection with the other types of construction and is equally im- 
portant for the mixed macadam. If an old macadam or gravel 
road is used for a foundation it must be brought to a true surface 
parallel to that prescribed for the finished road and enough below 
it to permit placing a uniform surface layer of the requisite thick- 
ness. A foundation course of lean concrete is sometimes used 




Fia. 76. — Portable melting tank for bituminous nlaterials. 

but this type of base is not common. When used the mixture is 
usually 1-3-6 or leaner. 

When a new macadam base is constructed for this surface it is 
built exactly in the same manner as the base for the penetration 
macadam. 

The bituminous cement and the stone or gravel are heated 
separately and then mixed either by hand or in a hot mixer of the 
type resembling the concrete mixer. The amount of binder used 
is from 15 to 20 gal. per cubic yard of stone. 

The hand-mixing method has little to recommend it except 
that but small expense is entailecj for equipment which is a 
factor to consider on small work. 

The portable type of hot mixer which is drawn along the road 
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as work progresses is frequently employed and is satisfactory 
although somewhat limited in capacity. Fig. 76 shows such an 
outfit in operation. 

The permanent or semi-permanent plant located near the stone 
supply is also frequently employed and is the most economical 
in operation. The distance that the mixture can be hauled must 
be considered and this will usually necessitate the use of the 
portable^^lant for rural highway surfacing. 

The mixture is prepared at a temperature of about 200°F. 
and must be spread at a temperature of not less than 150**P. 
These temperatures vary somewhat with the kind of bituminous 
binder used as would be expected. 




Fig. 76. — Portable mixer for macadam consiruction. 

The mixtiu*e is conveyed to the road in dump-bottom wagons 
or in 'motor trucks and is dumped on metal shoveling platforms 
from which it is shoveled into place in the road, and raked to the 
thickness necessary to provide for compression during rolling. 

The rolling is done with a tandem roller weighing about 6 tons, 
and is continued until the surface is thoroughly compacted. 
The roller moves parallel to the edge of the road as in rolling 
water-bound macadam, and the operation proceeds in much the 
same way. 

After the surface has been properly compacted it is covered 
with a thin coating of the bituminous material applied as a 
seal coat. The quantity required for the seal coat varies from 
/^ to 3^ gal. per square yard of surface and the material is spread 
over the surface with a fiber broom or with a squeegee. 
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The surface is finally covered with a light dressing of stone 
chips ^ in. in size and free of dust, or of pea-size gravel and is 
rolled just enough to bed the dressing in the seal coat. 

The mixed macadam surface varies in cost between 60 cts. 
and $1 per square yard, exclusive of the base course. 

It^ characteristics are in general similar to those of penetra^ 
tion macadam except that it is more uniform in texture and 
consequently more durable. It is not widely used, but has 
passed the experimental stage and its construction is well 
standardized. 

SPECIAL APPLIANCES USED 

Sand and Stone Heaters. — These usually consist of a furnace 
around which a metal hopper is built. The material to be 




Fig. 77. — Portable heater for stone and improvised sand heaters. 

heated is thrown into the top of the hopper and when heated is^ 
shoveled out at the bottom. Sometimes the heater consists 
merely of metal pipe about 2 ft. in diameter which is laid on the 
ground and covered with the sand or stone. A fire is built 
inside the pipe and as the material becomes hot enough for use 
it is shoveled away and a new supply placed around the pipes. 

Melting Tanks. — Melting tanks are made in a great variety of 
shapes and capacities but all are designed on the same general 
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principle. The outfit consists of a comparatively large furnace 
over which is mounted a tank for the material. The furnace 
will bum either coal or wood. The capacity varies from a 50-gaL 
kettle to a 500-gal tank. In the larger sizes a barrel rack is 
sometimes mounted above the kettle and enclosed in a sheet- 
iron case. The kettle is partly filled with the cold material Und 
the rack is filled with barrels open end down. The heat from 
the kettle gradually softens the material in the barrels so that 
it will flow down into the kettle to replace the hot material as 
it is drawn off. The tanks are mounted on wheels so as to be 
easily portable. 

Mixers. — The portable type of hot mixer is used. In design 
it is very similar to the concrete mixer except that the drum is 
jacketed leaving a space between the mixer drum and the jacket 
through which the hot gases from the furnace are forced by means 
of a fan. The materials are heated before they are placed in 
the mixer and it is only necessary to have the drum hot enough 
to maintain the temperature. 

EXAMPLES OF GOOD PRACTICE 

Massachusetts ^ 

The bituminous mixture shall be laid in one course and shall 
be after rolling two (2} inches in thickness. 

The width shall be thirty (30) feet. 

The broken stone shall be trap rock and shall vary in size from 
one-quarter (3^) inch to one and one-quarter (1 J^) inches in their 
longest dimensions. All broken stone used shall be absolutely 
clean and free from adventitious matter. 

When the broken stone has been heated to not less than 150**F. 
or more if the engineer so requires, it shall be mixed with the as- 
phalt, by machines, which shall be approved by the engineer, 
and as the engineer may direct, until all particles of stone are 
covered with asphalt. 

Sixteen (16) gallons of asphalt measured at temperature of the 
air shall be mixed with each cubic yard of stone. 

Before mixing with the stone, the asphalt shall be carefully 
heated to not less than 350°P. and at that temperature shall be 
mixed with the stone. No asphalt shall be used after it has 

^ From specifications kindly furnished by Massachusetts Highway 
Commission. 
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been injured by overheating or burning. The contractor shall 
heat the asphalt in suitable kettles satisfactory to the engineer. 

After being properly prepared as hereinbefore stated, the 
mixture shall be teamed to the road and spread before it has 
cooled to a temperature below lOO^F. 

The mixture shall be dumped on steel dumping platforms or 
shoveled directly from the cart into place. As the spreading is 
done rakes shall be used to obtain a uniform distribution of 
stones and an even surface before rolling. 

The mixture, after being satisfactorily spread and raked, shall 
be at once rolled with a tandem roller, weighing not less than 
seven (7) tons, care being taken not to push the mixture out of 
place by the roller, but to roll so as to lay it down, compressed 
to a perfect cross-section, and true to line and grade. During 
very hot weather the rolling shall be postponed until cool enough 
to roll without pushing out of place and shape. 

If any unevenness or depressions appear during or after rolling 
the bituminous mixture, suitable material f mixed), satisfactory 
to the engineer shall be added, and rolled in a manner to remove 
all such unevenness or depressions. 

Immediately after the bituminous mixture is rolled to a firm 
surface and free from irregularities, a seal coat of Bermudez 
asphalt shall be so applied as to completely cover the surface, 
using one-third {}4) of a gallon of asphalt per square yard of 
surface. It shall be carefully spread with '* squeegees" or 
brooms. 

Immediately after it has been spread it shall be covered with 
clean trap-rock pea stone and rolled until the pea stone is bonded 
with the asphalt of the seal coat. 

No teaming or travel of any kind shall be allowed to pass over 
the new surface until 24 hr. have elapsed after the final rolling 
or until the surface has become sufficiently hardened to prevent 
injury by picking up or tracking. 

No bituminous work shall be done during rainy weather nor 
when weather conditions as to temperature or otherwise are, in 
the opinion of the engineer, unfavorable to obtaining satisfactory 
results. 

In order to provide for passing traffic during the progress of 
the work it will be necessary to construct only one-half of the 
width of the roadway at one time. The lower course of that 
portion of the roadway which shall first be laid shall be extended 
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two (2) feet beyond the center of the road or two (2) feet beyond 
the inside edge of the bituminous mixture so as to provide a firm 
base for the bituminous mixture, also to satisfactorily bond into 
the remaining portion of the bottom course when laid. 

The bituminous mixture and sealing coat of that portion first 
laid shall lap over the line of the joint at the center of the road- 
way, so that when the second half is laid the first half can and 
shall be cut back to a uniform longitudinal line and perfect 
vertical section so as to obtain a perfect joint and cross-section.' 

From the time of commencement of laying the bituminous 
mixture during and until the time the final covering of pea stone 
is spread on the seal coat, the adjoining surface on any or all sides 
of the portion under construction shall be kept watered as directed 
by the engineer to prevent dust alighting on the bituminous 
surface. 

GRAVEL AGGREGATE 

Broken stone consisting of local stone or gravel stone shall be 
spread and rolled on the road bed, prepared as hereinbefore 
described, as follows: 

The width of the broken stone and bituminous surfacing shall 
be eighteen (18) feet. 

The lower course shall consist of stones varying in size from 
one-half (3^) inch in the smallest dimensions to three (3) inches 
in the largest dimensions and shall be four (4) inches in depth 
at the center and sides after rolling. 

It shall be understood that the crusher will be set up at the 
gravel pit and that all gravel run through the crusher shall be 
used, the finer material being used in the oil mixture, and if there 
is not suflScient stone in the gravel for the lower course, the other 
stone shall be obtained from the fields and crushed. 

If there should be too much stone after allowing the one-half 
(3^) inch stone for the lower course, the size of the smaller stone 
to be used in the lower course shall be increased, according to the 
directions of the engineer, and the half (J^) inch or larger stone 
not exceeding one and one-half (13^) inches used in the bitu- 
minous mixture. 

The lower course shall be shaped to a true section conforming 
to the proposed cross-section of the highway and thoroughly 
rolled. 

Any depressions or irregularities which may occur shall be 
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filled with smaller stones as directed by the engineer, and again 
rolled until the surface is true and unyielding. The interstices 
in this course shall then be filled with clean, sharp sand, or stone 
screenings, and after being thoroughly rolled dry the sand or 
screenings shall be just below the top of the broken stone, as 
directed by the engineer, and no sand or screenings shall be left 
on top of the stones. 

Upon the lower course shall be spread the bituminous mixture, 
which will form the wearing surface and shall consist of sand and 
gravel stone mixed with asphaltic oil; the sizes of sand and gravel 
stone, proportions of sand, gravel stone and oil, and the method 
of mixing and spreading to be as hereinafter described. 

The bituminous surfacing shall be laid in one course and shall 
be two (2) inches in thickness after rolling. Sand of a quality 
satisfactory to the engineer shall consist of particles that will 
pass through a screen with meshes one-quarter (J^) of an inch 
square, and be free from clay, loam and adventitious matter. 

The gravel stones shall vary in size from one-quarter (3^) inch 
to one and one-half (l}i) inches, and no stones larger than one 
and one-half (13^) inches in their largest diameters shall be used. 
Screenings from the crusher may be used in the bituminous 
mixture. 

Of the sand and gravel aggregate not more than 75 per cent, 
and not less than 15 per cent, shall consist of gravel stones of 
the size hereinbefore specified. 

The proportions of sand shall vary according to the proportions 
of stone used. 

When the sand and gravel stones have been heated to not less 
than 180°P., or more if so directed by the engineer, it shall be 
mixed with the oil by machines, which shall be approved by the 
engineer, and as the ^igineer may direct, until all particles of 
sand and gravel are covered with oil. 

Before mixing, the stone and sand shall be heated separately 
and carefully measured to obtain the correct proportions of each. 

Not less than fifteen (15) gallons, nor more than twenty (20) 
gallons, of the oil, as the engineer may direct, shall be mixed with 
each cubic yard of sand and gravel. 

Before mixing with the sand and gravel, the oil shall be care- 
fully heated to not less than 200®F. and at that or such higher 
temperature as the engineer may direct shall be mixed with 
the sand and gravel. 
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No oil shall be used after it has been injured by overheating or 
burning. 

The contractor shall heat the oil in suitable kettles or by steam 
coils or in such manner as may be satisfactory to the engineer. 

After being properly prepared as hereinbefore specified, the 
mixture shall be teamed to the road and spread before it has 
cooled to a temperature below 100°F. 

The mixtiu*e shall be dumped on steel dumping platforms, or 
shoveled directly from the cart into place. 

As the spreading is done, rakes shall be used to obtain a uniform 
distribution of the sand and gravel stone and to smooth the top 
surface before rolling. 

The mixture, after being satisfactorily spread and raked, shall 
be at once rolled with a tandem roller weighing not less than seven 
(7) tons, care being taken not to push the mixture out of place, 
with the roller, but to roll so as to lay it down, compressed to 
the proper crossnsection, and true to line and grade. 

When necessary, in the opinion of the engineer, the rolling 
shall be postponed until cool enough to roll without pushing out 
of place and shape. 

If at any time before the acceptance of the work any soft or 
imperfect places or spots shall develop in the surface, all such 
places shall be removed and replaced with new material and then 
rolled until the edges at which the new work connects with the 
old becomes invisible. All such removal and replacement of 
unsatisfactory surfacing shall be done at the expense of the 
contractor. 

Rhode Island 

Since 1906 the Rhode Island State Board of Public Roads has 
constructed a large amount of bituminous macadam by the cold- 
mixing method. Some features of the process are described as 
follows: 

For the standard 14-ft. road, crushed stone which passed a 
3-in. screen and was retained on a l3^-in. screen was first spread 
over the well-rolled subgrade to a depth of 4 in. after compres- 
sion. This course was not filled with sand or stone screenings 
but was well rolled. Crude tar was very lightly sprinkled over 
this first course. Crushed stone of the same sizes was then mixed 
with crude tar in the proportion of 15 gal. of tar per cubic yard 
of stone. Mixing was carried out on a portable wooden mixing 

19 
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platform near the point where the mixture was being spread. 
The mixture of stone and tar was spread over the first course of 
crushed stone to a depth of 2 in. after compression, and was well 
rolled, after which a covering of stone screenings was applied. 
The results secured on this first experimental section of bitu- 
minous macadam were remarkably successful, largely due to the 
stable, gravelly subsoil. 

Seal Coat. — Subsequent experiments have proved the advisa- 
bility of seal-coating. We attribute the marked success of the 
early work in spite of the absence of a seal coat largely to the 
character of the travel. The horse-drawn traffic is very light, 
and we believe that the blows of horses' shoes on the exposed 
surfaces of the soft stones would be destructive were it greater. 

Precautions Needed. — It has been proved in our work that 
the utmost care in using the cold-mixing method is necessary. 
The crushed stone must be perfectly dry at the time of mixing 
and all stones must be perfectly covered with bitumen in order 
that good results may be secured. The matter of carrying out 
the rolling is also important in its effect on the results obtained. 
It is, of course, necessary to secure by rolling as compact a mass 
as possible, but we have found that considerable care must be 
exercised in regulating the time and amount of rolling. If the 
weather is cool at the time of construction, we frequently post- 
pone the heavy rolling until midday, when the maximum warmth 
is experienced, although the initial rolling is done as soon after 
the mixture is laid as possible. 

Character and Size of Stone. — The character and size of the 
crushed stone employed are also of importance. We h,ave secured 
the best results, as far as stone is concerned, with our native rock, 
which is rather variable in character. As a rule, our native rock 
is softer than trap rock and breaks with a much more irregular 
fracture. There is more or less breaking by rolling, and this 
appears to be beneficial rather than otherwise in that a denser 
pavement is secured. We feel that if trap rock were employed 
smaller sizes would be necessary than with a softer stone, unless 
there is a certainty of securing a perfect crusher-run from 1}^ 
in. to J^ in. or less. 

WEATHER CONDITIONS 

Weather conditions influence the results considerably. Roads 
built late in the fall, just before freezing sets in, are not likely to 
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be as satisfactory as those built in midsummer, even though the 
temperature at the time of construction is not low. It seems to 
be a decided advantage to roads built by this method of con- 
struction to have a comparatively long period of warm weather 
immediately after construction in order that the surface may 
become freed from the top covering of stone screenings and well 
smopthed out before snow and ice appear. In Rhode Island we 
consider the season most favorable to this type of construction 
to be between the middle of May and the middle of October. 

On the whole the cold-mixing method of constructing bitu- 
minous macadam as practised in Rhode Island appears to be an 
economical pavement for motor-vehicle traffic. It does not 
appear to the writer as suitable for heavy horse-drawn traffic 
or for a heavy mixed traffic. The travel on several of the trunk 
lines in Rhode Island consists of motor vehicles to the extent of 
more than 90 per cent., and it is on these roads that we expect 
in the future to confine our bituminous macadam roads built 
by the cold-mixing method. Through large villages where the 
percentage of horse-drawn traffic is large we expect to take up a 
stronger method of construction. 
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CHAPTER XVI 

SHEET-ASPHALT AND ASPHALTIC CONCRETE 
SURFACES 

I. SHEET-ASPHALT PAVEMENTS 

The sheet-asphalt pavement consists of three layers, the Port- 
land cement concrete or other base, the binder course, and the 
wearing course. It receives its name from the fact that the 
wearing course consists of a layer or sheet of a mastic composed 
of fine mineral aggregate and asphalt cement. 

Earth Foundation. — All of the principles relating to drainage 
that have been discussed heretofore apply with equal force to 
the foundation for the sheet-asphalt pavement. The nature 
and thickness of the base will depend upon the character of the 
earth foundation and the care with which it is compacted, as 
in other types of pavement. 

Base Course. — The sheet-asphalt surface is elastic and serves 
only as a wearing course. It cannot have stability unless ade- 
quately supported by a rigid base. Various kinds of base 
courses have been used, such as macadam, tar macadam, natural 
cement concrete, Portland-cement concrete, and old brick and 
block pavements. Portland-cement concrete is specified almost 
exclusively for new construction. Sometimes sheet asphalt is 
employed for resurfacing badly worn brick or block pavements, 
and on rare occasions is placed on top of old macadam. When 
proi>erly carried out, resurfacing can be successfully accomplished 
in this way, but asphaltic concrete is more commonly employed 
in such instances. 

The thickness of base depends upon the character of the soil 
constituting the foundation, and the class of trafiic to which the 
pavement will be subjected. For business streets where the 
individual loads are heavy the base is 6 in. thick when over a 
good subsoil, and a greater thickness if the soil is anything other 
than strictly first class. • 

For residence street paving the base need not be so thick and 
for average conditions 5 in. will be adequate. On exceptionally 
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good soil and for light traffic the base may be as thin as 4 in., 
but the use of so thin a base is rarely justifiable. 

The materials used for the base should be carefully selected and 
proi>erly proportioned as they would be for the construction of 
the base for any other pavement. The mixture for the con- 
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Fig. 78. — Cross-sections for sheet pavements and roads. 

Crete may be either 1-23^-5 or 1-3-6, depending upon the nature 
of the materials and the kind of subsoil. 

There is some tendency to finish the base with a rough or porous 
surface, or to shape it carelessly, which results in considerable 
variation in texture. Stability and durability in the asphalt 
surface require that the surface of the base shall have a uniform 
texture, free from porous patches and also free of patches of mor- 
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tar. It should not receive a troweled finish. If the sheet-asphalt 
surface varies in thickness it will compress more during rolling in 
some places than in others and the diflference in density will result 
in the pavement developing undulations under traffic. Hence 
the necessity for a base that is carefully constructed to the 
required cross-section. 

Bindef Course. — Formerly the sheet-asphalt wearing surface 
was placed directly on the base, but it was found to creep and 
become uneven, and the intermediate or binder course was 
accordingly introduced. The binder course consists of a layer 
of asphaltic concrete placed directly on top of the concrete base. 
The thickness of the binder course depends upon the class of 
traffic and the total thickness of wearing surface that it neces- 
sitates. For heavy-traffic streets the binder course is usually 
13^ in. thick, while for residences or other light-traffic streets 1 
in. is sufficient. For streets carrying traffic made up of very 
heavy individual loads, it is recommended that the binder be 
2 in. thick. ^ 

The binder mixture is of two types, known respectively as open 
binder and close binder, the diflference being in the grading of the 
mineral aggregates. 

Open Binder. — The open binder is composed of stone ranging 
in size from )4 or 3^ in. to 1 in., to which is added from 5 to 8 
per cent, of asphalt cement. Other size limits for the stone 
are sometimes specified, but in this type of binder no attempt is 
made to secure a dense mixture, nor are the voids filled with the 
asphalt cement as is apparent from the proportions given. 
The asphalt cement must be sufficient in quantity to coat all 
the stones so that when rolled the binder will be well cemented 
together. The surface of the binder course after it is rolled 
will be porous and open; hence the designation that is given it. 
The surface interstices of the binder course will be filled with the 
surface mixture by the rolling. 

Close Binder. — Close binder differs from open binder in that 
the mineral aggregate is graded so as to secure a fairly dense 
mixture in which the voids are filled. This is accomplished by 
mixing broken stone and sand in such proportions that the sand 
will fill the voids in the stone. The stone ranges in size from 1 in. 
down and crusher-run is frequently employed. The sand should 
be well graded, but the requirements are not so rigid as those for 

» Mr. D. T. Pierce, in No. 133 of *'The American City Pamphlets." 
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sheet-asphalt surface mixtures. The following specification is 
typical of those used for the close binder:^ 

"The binder stone shall be graded from 1 in. downward, to 
which sand shall be added so that the mixture shall contain be- 
tween 25 and 35 per cent, of material passing a 10-mesh sieve." 

The amount of asphalt cement required for the close binder is 
somewhat greater than that required for the open binder. , 

The close binder is recommended for streets carrying moderate 
or heavy traffic and the open binder is permissible only on very 
light-traffic residence streets. 

Character of Materials for Binder Course. — ^The stone for the 
binder course must transmit the load from the wearing surface 
to the concrete base, but since the medium is somewhat plastic 
the requirements for the stone are not exceedingly rigid. Any 
good, hard, tough limestone, or trap rock or granite may be used. 
The stone should be clean and should run with reasonable 
uniformity as to grading. The sand for the close binder should 
be of the quality and cleanness required for high-class concrete. 

Old Surface Mixtures for Binder. — Old sheet-asphalt surfaces 
that have been removed in resurfacing streets are utilized for 
the preparation of close binder. The old surface mixture is 
melted in kettles heated by steam and then mixed with the 
proper amount of stone. Additional asphalt cement is added 
to renew the life of that which is in the old surface mixture. 
Suitable precautions must be taken to insure that the old mix- 
ture is thoroughly broken up and distributed through the mass 
of stone and that the right amount of new asphalt cement is 
added. The asphalt cement in the ordinary binder course is of 
the same quality as that used for the surface mixtiu-e except 
that it can advantageously be about 15 points softer. 

Asphalt Paint Coat for Binder. — In a few instances the binder 
course as described above is omitted entirely and instead a paint 
coat of . asphalt cement is applied to the concrete base. In 
order to insure adhesion, the asphalt cement is heated and 
then removed to a safe distance from the fire and fluxed with 
commercial naphtha. This softens the cement sufficiently to 
insure adhesion to the concrete base. The naphtha quickly 
evaporates, leaving a layer of asphalt cement on the concrete. 
This method has not had sufficient tests under diverse con- 

* City of Chicago Specifications for 1916. 

Digitized by VjOOQ IC 



296 CONSTRUCTION OF ROADS AND PAVEMENTS 

ditions to warrant general adoption, but has been used very 
successfully by some of the cities in California.^ 

Surface Mixture. — The surface mixture for the sheet-asphalt 
pavement consists of sand; filler and asphalt cement. 

Sand. — It has long been recognized that the stability of the 
sheet-asphalt surface depends to a large extent upon the care with 
which the mineral aggregate is graded. Experience with cement 
mortars has shown the importance of using a sand that is properly 
graded, to insure density and strength, and the sand grading 
is no less important in the sheet-asphalt surface mixture. In- 
asmuch as the mineral aggregate comprises about 90 per cent, 
of the volume of the surface, it is reasonable to expect that it 
needs to be carefully selected and properly graded. The sand 
should be clean and free of slate, shale or other friable material. 
It is generally thought that sharp sand is better than sand made 
up of rounded particles, but this cannot be stated as a general 
fact because successes and failures have been recorded with 
both classes of sands. 

Filler. — The filler is the portion of the mineral aggregate 
passing the 200-mesh screen and may consist of finely ground 
rock dust or of Portland cement. The filler plays an important 
part in the mixture, since it serves to fill the small voids and 
to give density to the surface. A good filler should not only be 
fine enough to pass the 200-mesh sieve, but also contain a good 
percentage of particles that will pass a 400- and also a 600- 
mesh sieve. Since sieves are not made commercially with more 
than 200 meshes per inch, the amount of the finer particles is 
estimated by a modification of the method of elutriation which 
is employed in soil analysis. The method is described in Chapter 
V. Portland cement is a desirable filler since it is finely ground 
and is made up of very durable particles. It is more expensive 
than limestone dust, and for that reason the stone dust is often 
used. Limestone dust ground to the proper degree of fineness is 
widely used for filler, and while it is probably not as good as 
Portland cement, it is satisfactory. Silica dust is also employed 
for filler and seems to be as good as Portland cement. In the 
preparation of stone dust for the filler, the stone is first heated 
so as to thoroughly dry it and then crushed and finally ground 
in a ball mill using flint pebbles for the abrasive. Some grind- 

* Mr. A. E. Loder in "California Highways," Jan. 1, 1915. 
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ing mills use steel rollers For grinding but the resulting product is 
usually not as finely ground as that produced in the ball mill. 

Established Gradings. — The following gradings are recom- 
mended^ for sheet-asphalt surface mixtures. These have been 
well established in practice and in general it can be said that the 
nearer the surface mixture approaches these in composition the 
more certain the pavement will be to have the desired stability. 
It will be noted that the various sizes are separated into three 
groups, and while it is desirable to have the specified amount of 
each size, it is not always possible to secure sands so graded. 
If each group is present in the right amount, that is sufficient. 

Table 20. — Standard Sheet-asphalt Gradings 



Per cent, by weight 
Heavy traffic ' Light trafBo 



Bitumen 10 . 

200-me8h, filler 13 . 



lOO-mesh. 
80-mesh. 
50-ine8h. 
40-mesh. 
30-mesh. 
20-me8h. 
10-mesh . 



13 

13.0 

24.0 

10.5 

8.0 

5.0 

3.0 



S! 



39.0 



34.5 



16.0 



10.0 

10.0. 

9.0 

9.0 

26.0 

12.0 

10.0 

8.0 

6.0 



18.0 



38.0 



24.0 



The finer portion of the mixture is the most important and the 
grading may more safely depart from the above as regards the 
material above the 40-mesh size than as regards the material 
finer than the 40-mesh. The amount of filler that can be used 
in a mixture depends upon the amount of fine sand present. 

Table 21. — Comparative Superficial Areas of Fine Agqregates 



Material 



Number of 
particles 
per pound 



Ordinary sand 

Sand of which 30 per cent, passes the 80- 
and lOO-mesh, and 7 per cent, passes the 
20O-mesh 

PlUer or dust 



129,000,000 

232,075,000 
192,715,475,500 



Surface area 

of particles 

per pound 

(square feet) 



44,378 

60,503 
527,820 



The amount of bituminous cement required is dependent upon 
the grading of the mineral aggregate and especially upon the 
» "The Modem Asphalt Pavement,'* by Clifford Richardson. 
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proportion of the finer material in the mixture. The bituminous 
cement must coat all of the particles and the amount required 
will, therefore, vary with the surface area to be covered. The 
foregoing table shows the enormous increase in superficial area 
per unit weight with a decrease in the size of the particles.^ 

CONSTRUCTION OF THE PAVEMENT 

The concrete base is finished and ample time is allowed for 
the concrete to set before the binder course is plac^. If the 
binder is hauled too soon, injury to the base will result unless 




Fia. 79. — Spreading sheet asphalt mixture. 

a plank driveway is provided for the wagons hauling the binder. 
The base should be clean and dry when the binder is spread. 

The binder course is mixed in the twin-pug type of mixer which 
is also used for mixing asphaltic concrete. The stone must not 
be too hot or some of the asphalt cement will run off while the 
mixture is being hauled; it must not be too cold or it cannot be 
spread and rolled satisfactorily. For most materials 275° to 
325°F. is about the permissible range of temperature, but this 
is subject to some variation for the different asphalt cements. 

The binder is dumped on the concrete in advance of the point 
of spreading and is shoveled into place and raked to a thickness 
that will, when rolled, give the prescribed thickness of binder 
course. ' Experienced rakers need no guide in this operation and 

» Mr. D'. T. Pierce in No. 133 of "The American City Pamphlets." 
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usually none is employed except possibly a line on the curb at 
the top of the layer. As soon as spread, the binder is rolled, 
first with a 3-ton tandem roller and later by one weighing 8 to 
10 tons. The roUing must proceed rapidly so that compression 
is secured before the asphalt cement cools too much. The rolling 
is carried out both crosswise and longitudinally and is a vital 
part of the construction, especially as regards the evenness of 
the finished surface. Only a skilled operator can be expected 
to secure satisfactory results. 

The wearing coxu'se must be placed soon after the binder course 
has been rolled. It is especially desirable that close binder be 
covered with the wearing course the same day it has been laid, 




Fig. 80. — Rolling sheet asphalt surface. 

and it is safer to follow the same rule for all classes of sheet-asphalt 
construction. 

The mixture for the surface is prepared by weighing the sand, 
filler and asphalt cement into a twin-pug mixer and thoroughly 
combining the ingredients by mixing. The temperature should 
be somewhat higher than for the binder material. With many 
kinds of asphalt cements a temperature of 350°F. may be reached 
without injury to the materials. Other asphalts must be handled 
at a somewhat lower temperature. 

The amount of asphalt cement required for the surface mixture 
depends upon the character of the asphalt cement to a small 
degree and upon the character and grading of the sand and the 
amount of filler, as has been noted. Specifications generally 
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give the limits for the amount of bitumen, but within these limits 
the amount can be varied to suit conditions. The asphalt 
cement must be used in sufficient quantity to coat all of the 
particles. The finer particles have a very much greater surface 
per pound than do the coarser, as is shown by Table 21. It is, 
therefore, apparent that the amount of asphalt cement neces- 
sary in any mixture will depend upon the grading of the mineral 
aggregate and especially upon the amount of fine sand and filler 
contained therein. The appearance of the mixture is the best 
guide for proportioning the asphalt cement and to an experienced 
plant man the characteristics of a suitable mixture are well 
understood. As a check on quality of the mixture, the pat test 
devised by Mr. Clifford Richardson has been widely used. He 
describes it as follows:^ 

The Pat Test — "A small wooden paddle with a blade 3 or 4 in. wide, 
5 or 6 in. long, and H in. thick, tapered to an edge at one end and with 




Fig. 81. — Sheet asphalt surface destroyed by concentrated traffic. 

a convenient handle at the other, is used to take as much of the hot 
mixture from the wagon as it will hold, being careful to avoid any of the 
last droppings from the mixer which may not be entirely representative 
of the average mixture. Samples of mixture should never be taken 
from the mixer itself, but only from the wagon after mixing is completed. 
"In the meantime a piece of brown Manila paper with a fairly 

^ "The Modem Asphalt Pavement," by Clifford Richardson. 
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smooth surface, 10 to 12 in. wide, and torn off at the same length from 
a roll of this paper, which can be had at any paper warehouse, is creased 
down the middle and opened out on some very firm and smooth surface 
of wood, not stone or metal, which would conduct heat too rapidly. 
The hot mixture is dropped into the paper sidewajrs from the paddle and 
half of the paper doubled over on it. The mixture is then pressed down 
flat with a block of wood of convenient size until the surface is flat. 
It is then struck five or six sharp blows with the block until the pat is 
about H in. thick. 

"The paper will be found to be stained to a different degree depending 
upon whether there is a deficiency, a proper amount or an excess present. 

"In this way the amount of asphalt cement to use in making a mixture 
can be readily regulated, and the pat papers obtained will be evidence 
of the character of the mixture turned out. Where a laboratory ex- 
amination is to be undertaken, a sample of surface mixture which is 
made from the material compressed between the paper can be used for 
this purpose, trimming it down into the proper form and sending it, 
accompanied by the paper, for the purpose.'' 

The surface mixture is hauled to the work in covered wagons 
and is dumped on metal or wooden platforms or on the binder 
course at a distance from the point of laying that will necessitate 
the entire load being shoveled into place. When shoveled into 
place, the mixture is thoroughly broken up with the rakes and 
is spread to the proper thickness for rolling. The rolling begins 
as soon as possible after the spreading, the light tandem roller 
being used first and being followed by the 8- or 10-ton tandem 
roller. Here again the character and uniformity of the surface 
will depend to a considerable extent upon the skill of the roller 
operator. A uniformly smooth surface will result if the rolling 
is properly done and unevenness is inevitable otherwise. Kg. 79 
shows the method of spreading the surface mixture and Fig. 80 
the rolling. 

The surface is sometimes dressed lightly with cement or stone 
dust prior to the final rolling, although the necessity of this is 
a mooted point. 

Asphalt Plants. — The plant required for making the mixtures 
used in sheet-asphalt and asphaltic concrete pavements is 
described at the end of the chapter. The filler is not heated 
before being added to the mixture. The twin-pug mixer is 
adapted to making both the surface mixture and the binder 
course, but shorter and fewer paddles are used for mixing the 
binder. . 
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Proportioning Asphalt Cement. — The proportion of asphalt 
cement is determined by weight. Since it is desired to use enough 
bitumen to coat all the particles, it is apparent that a more 
rational method would be to proportion the asphalt cement by 
volume. As a matter of convenience and accuracy, however, 
weighing is fesortcd to. The weight of asphalt cement per unit 
volume varies considerably, and if the proportioning is by weight, 
account must be taken of the variation in the specific gravities 
of the asphalt cements that might be used. Attention is also 
called to the fact that the percentage of bitumen is always speci- 
fied not the percentage of asphaltic cement. This is necessary 




Fia. 82. — Results of use of poor asphalt and improperly graded sand. 

because of the differences in the proportion of bitumen in the 
various asphalt cements. In determining the amount of asphalt 
cement to use it is, therefore, necessary to take account of the 
specific gravity and bitumen content of the cement. 

To illustrate the significance of these facts in proportioning 
the asphalt cement in a paving mixture, consider a sheet-asphalt 
surface mixture in which the percentage of bitumen by weight is 
8.9. Assume that Trinadad Lake asphalt cement were used in 
which the percentage of bitumen is 65 and the specific gravity 
1.28. The percentage by weight of the asphalt cement neces- 
sary to give 8.9 per cent, of bitumen is 8.9/0.65 = 13.5 per cent. 

If the mineral aggregate has a specific gravity of 2.65, the 
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actual percentage of asphalt cement by volume is equal to 
2.65/1.28 X 13.5 = 27.0 per cent. 




Fig. 83. — Showing defective sheet asphalt surfaces. In (a) the asphalt 
cement is too soft and in (6) it is too hard. (Views about one-half natural 
size.) 

If, however, an asphalt cement produced from petroleum were 
used, the percentage of bitumen in the asphalt cement would 



Digitized by 



Google 



304 CONSTRUCTION OF ROADS AND PAVEMENTS 

be aWout 99.5, and the specific gravity about 1.03. The per- 
centage of the asphalt cement required by weight would be 
substantially the same as the percentage of bitumen. The 
percentage by volume in the example cited would be 2.65/1.03 X 
8.9 = 22 per cent. 

Since the bitumens extracted from the various asphalt cements 
vary somewhat in specific gravity, a proportion based on weight 
is not exactly a constant proportion by volume. This is the 
reason for the variation in the allowable percentage of bitumen 
provided for in specifications. 

Some Features of Design. — If a street has sufficient longi- 
tudinal slope to insure that no water will stand along the curb, 
the straight concrete or stone-block curb may be used, but if 
the slope of the gutter is less than 0.5 per cent, it is better to 
design the street with the combined concrete curb and gutter, 
or with a straight curb and block gutter. 

It is undesirable to use sheet asphalt on a street where vehicles 
continually stand along the curb unless that portion of the 
street is paved with blocks of some kind. Wood-block and 
grouted vitrified-brick surfaces are used for that part of the 
roadway. 

The maximum grade for which the sheet-asphalt surface is 
permissible depends upon the kind of vehicles that use the surface. 
If the horse-drawn loads are fairly heavy, the grade probably 
should not exceed 4 per cent., but for automobile traffic and 
light-team traffic the grade may be steeper. Instances of sheet- 
asphalt surfaces on grades up to 8 per cent, have been noted and 
no especial difficulty is reported. 

Where street car tracks occupy the middle portion of the street, 
there is a decided tendency for traffic to concentrate on the strip 
of pavement between the track and the curb, especially if the 
track paving is rough or noisy. This can be overcome to some 
extent by paving the car track area with sheet- asphalt or wood 
blocks. Where traffic concentrates on the sheet asphalt, creepn 
ing and unevenness quickly develops and the pavement wears 
out very rapidly (see Fig. 81). 

Characteristics of the Sheet-asphalt Surface. — ^The sheet- 
asphalt surface is compared with other pavements in another 
chapter. It is desired here to call attention to certain char- 
acteristics that are inherent. Sheet asphalt requires a certain 
amount of traffic to keep the asphalt "aUve." It is noticeable 
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that on light-traffic streets the part of the pavement next the 
curb becomes granular and sometimes cracks badly, while the 
middle portion is kept in good condition by the action of traffic. 
Sheet asphalt also deteriorates rapidly under concentrated steel- 
tired traffic such as may be expected on a narrow street with a 
busy double-track car line. 

ASPHALT-BLOCK PAVEMENTS 

The asphalt-block pavement surface is constructed of blocks 
of a mixture similar to that used for sheet asphalt, compressed 
by very heavy pressure. Since the blocks are made in a specially 
equipped factory, all of the details of manufacture are subject to 
close control and the proportions of the various ingredients and 
the quality of the materials can be determined accurately. 
The product is, therefore, likely to be uniform. The blocks are 
formed under much greater pressure than can be secured in roll- 
ing a sheet-asphalt surface and consequently they have greater 
density than does the average sheet surface. 

Composition of the Blocks. — ^Asphalt blocks are composed of 
graded crushed stone or sand, filler and asphalt cement. A 
typical specification provides as follows:^ 

"On sifting (the mineral aggregate) not more than 3 per cent, shall 
be retained on a 3-mesh per inch sieve, at least 40 per cent, shall be 
retained on a 20-me8h per inch sieve, and at least 12 per cent, must 
pass a 100-mesh per inch sieve. If the stone does not contain the de- 
sired amount of fine material, mineral dust shall be added to make up 
the deficiency and in any case at least 5 per cent, of such mineral dust 
shall be added. 

"The mineral dust shall be any fine, absorbent, inorganic dust, not 
acted upon by water, the whole of which shall pass a 30-me6h sieve, 
and at least 85 per cent, pass a 100-mesh sieve.'' 

The mixture for blocks contains from 6 to 9 per cent, of 
bitumen. 

Size of Blocks. — ^The blocks are made either 3, 4 or 5 in. thick 
and are 12 in. long and 5 in. wide. A variation of 3^ in. from 
the specified size is permitted. The blocks are formed under a 
pressure ranging from 240,000 lb. to 360,000 lb. per block. 

Subgrade. — The earth . subgrade is prepared in- the same 
manner as for the other types of pavement and has been pre- 
viously described. 

' Washington, D. C, specification, 1015. 

20 
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Foundation. — The asphalt block pavement is laid on a base of 
either gravel, macadam or concrete, each type being constructed 
in the manner already described. 

Bedding Course. — ^The bedding course is generally a layer of 
sand 1 or 2 in. thick, which is placed in the same manner as for 
the other types of block pavement. 

Laying the Blocks. — ^The blocks are laid on the sand cushion 
in regular courses at right angles to the center Une of the street, 
with the joints broken by a lap of at least 4 in. Each block is 
driven against the course already laid by means of a heavy maul 
so as to give close transverse joints, and the end joints are tight- 
ened by means of a lever from the end of the course. The surface 
is covered with fine sand (passing a 20-mesh sieve). A plank 
or an iron plate is then placed over several courses and the 
blocks are rammed to place by tamping through the medium of 
the plank or metal plate. 

Characteristics.-r-The asphalt-block pavement has much the 
same appearance as the sheet-asphalt pavement, but is less 
slippery and somewhat more durable. Its cost is on the average 
about 50 cts. a square yard greater than that of sheet asphalt in 
the same locality, the average price being about $2.50 per square 
yard. 

n. ASPHALTIC-CONCRETE PAVEMENTS 

Asphaltic concrete is the name- given to a paving mixture con- 
sisting of graded stone, sand and rock dust of other fine material, . 
which is cemented together by a bituminous material. It 
receives its name from its analogy to Portland-cement concrete, 
although the cementing action of the bituminous material differs 
from that of Portland cement in that the cementing action 
of bitumen is a purely mechanical effect due to the stickiness of 
the binder. 

Bituminous concrete, Hke sheet asphalt, is used for the wearing 
surface of pavements, the thickness being 2 to 3 in. 

The mineral aggregate is made up of three parts: stone, sand 
and dust or filler. 

Stone. — The stone must be tough enough to resist the crushing 
effect of the loads that will use the pavement. While the individ- 
ual pieces of stone are at first surrounded and protected by the 
finer part of the mixture, eventually many of them will be exposed 
at the surface of the pavement. If the stone is soft or of variable 
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hardness, these exposed stones will crush and the fragments will 
be removed by traffic, leaving a pitted surface. No stone softer 
than good granite, quartzite or trap should be used. 

If the stone is of such a nature that it absorbs any appreciable 
percentage of water, disintegration will occur during periods of 
freezing and thawing, which is of importance with pavements 
constructed in northern climates. At first the stones will be 
well protected by the seal coat but eventually this will wear down 
and expose the stones to traffic. 

Sand. — The sand is subjected to the same crushing and 
abrasive action as the stone. Clean quartz sand is best but in 
any case the sand particles must be of some hard and durable 
material. Particles of clay, shale, coal or other friable material 
are objectionable if present in any appreciable quantity. A sand 
suitable for the sheet asphalt surface is suitable for asphaltic 
concrete. 

The dust or filler may be a finely ground rock powder or 
Portland cement and is identical with the filler employed in the 
sheet-asphalt surface. 

The stability of the asphaltic-concrete surface depends 
primarily upon the grading of the mineral aggregates, and 
experience has shown conclusively the limits of the various sizes 
for satisfactory results. 

The Sand Grading. — The grading for sheet-asphalt surfaces 
has already been discussed at some length and the same sand 
grading should be employed for asphaltic concrete. If stone 
containing fine particles is used, these fine particles will take 
the place of an equal amount of sand of the same size. 

Types of Asphaltic Concrete. — Two distinct classes of bitu- 
minous concrete are constructed and these are differentiated 
by the grading. They are known respectively as the Bitulithic 
and Topeka types of asphaltic concrete. 

Bitulithic. — The Bitulithic type is a patented surface mix- 
ture controlled by the Warren Bros. Co., and the two essential 
features of the patent are: (1) the grading of sand and stone is 
such as to reduce the voids in the mineral aggregate below 21 
per cent.; (2) the amount of stone passing the 3^-in. screen and 
retained on the M-in. sqreen is greater than 10 per cent., and 
stone up to a size equal to half the thickness of the pavement is 
generally recommended. 

A feature of importance is that the stone may exceed J^ in. 
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in size and usually it is as large as 1 in., or half the thickness of 
thfe wearing course. The exact grading of the stone and sand 
for the Bitulithic surface is determined for each piece of work 
after an examination of the available materials has been made. 
Theoretically the stone, sand and dust are proportioned in such 
a way as to reduce the voids in the resulting mixture to about 
10 per cent., and to give what is considered a satisfactory grad- 
ing for good stability. The per cent, of the various sizes of stone 
and sand grains will vary with the character of the material and 
depends upon the shape of the pieces of stone and grains of si»,nd. ' 
Table 22 gives the sieve analysis of the mineral aggregates from 
two Bitulithic pavements and indicates in a general way the 
proportions of the various sizes required to produce a low per- 
centage of voids. The table includes a typical specification for 
Bitulithic grading. 

Table 22. — Sieve Analysis op Mineral Aqqreqate from BiTULiTmc 

Pavement 



Bitumen 

Passing 200-me8h sieve 

Passing 100-mesh sieve 

Passing SO-mesh sieve 

50-mesh sieve 

40-mesh sieve 

30-niesh sieve 

20-mesh sieve. 

lO-mesh sieve 

Ji-in. screen 

J^-in. screen 

1-in. screen 

Retained on K-in. screen and pass- 
ing 1 J^-in. screen 



Passing 
Passing 
Passing 
Passing 
Passing 
Passing 
Passing 
Passing 



Typicftl 

specincation, 

per cent. 



7-9) 
4-7 



24-32 

8-12 

12-20 

26-35 

36-60 



GradingB employed 



Sample No. 1, 
per cent. 



7.6 
6.3 
5.0 
3.6 
7.9 
3.4 
2.6 
2.4 
5.5 
9.8 
20.9 



33.7 



Sample No. 2, 
per cent. 



7.02 
4.90 
4.27 
2.96 
8.44 
1.36 
2.56 
2.28 
4.04 
5.19 
13.72 



50.28 



Topeka Asphaltic Concrete. — The Topeka asphaltic concrete 
is a type that has some of the characteristics of the Bitulithic, 
but the mineral aggregate is mostly sand and J^-in. stone and 
contains in excess of 21 per cent, of voids and is graded so that 
it does not infringe the Bitulithic patent. The following is the 
formula for the Topeka type of asphaltic concrete established 
in the decree in the Topeka case: 
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Table 23. — Showing Topeka Gradinq 

Bitumen 7toll per cent. 

Mineral aggregate passing 200-mesh 5 to 11 per cent. 

Mineral aggregate passing 40-mesh 18 to 30 per cent. 

Mineral aggregate passing 10-mesh 25 to 55 per cent. 

Mineral aggregate passing 4-mesh ' 8 to 22 per cent. 

Mineral aggregate passing 2-meBh ' . . Not over 10. 

(Sieves to be Used in the order named.) 

It will be noted that a wide variation in the grading is possible 
under the above specification, especially in the finer portions of 
the mixture and it has, therefore, been found advisable to provide 
a closer grading for the sand in this class of pavement. In effect 
the Topeka type of surface is sheet asphalt plus a limited amount 
of stone not greater than J^ in. in size. The following are 
analyses of Topeka asphaltic-concrete mixtures and illustrate 
the care that ordiniEU-ily is takeh in grading the sand. 

Table 24. — Showing Grading of Mineral Aggregates for Asphaltic- 
concrete Pavements 





No. r 


No. II 


.III 


No. IVJ 


Bitumen 


8.9 
11.9 
14.5 
18.6 
18.9 
19.1 

8.1 


8.9 
12.3 
10.8 
24.2 
16.3 
21.5 

5.4 


8.1 
8.9 
10.7 
25.3 
15.7 
13.0 
18.3 


8.4 


Passing 200-me8h 

Passing 80-mesh 

Passing 40-mesh 

Passing 10-mesh 

Passing 4-mesh 

Passing 2-mesh 


3.4* 
2.5* 
26.0 
22.0 
20.0 
17.7 



* Unflatiafactory gradins, deficient where marked. 

Other Types of Asphaltic Concrete. — Many proprietary pave- 
ments of this type have been promoted but all are based on one 
or the other of the two types already mentioned. 

Warrenite. — Warrenite is similar to Bitulithic but it is not 
as carefully graded and is intended more especially for rural 
highways. It is covered by the Bitulithic patents. 

Mineral rubber ^ SarcolithiCy Amiesite, and Filbertine are pro- 
prietary pavements mostly intended to promote the use of certain 
kinds of materials. They involve no new basic principles and 
a discussion of them is of no importance herein. 

Foundation for the Asphaltic-concrete Surface. — The as- 
phaltic-concrete pavements are laid on a Portland-cement 
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concrete foundation and on macadam or gravel foimdations. 
If the Portland-cement concrete is adopted it is of the same 
composition and thickness as for the sheet-asphalt pavement. 
It is thought that the Topeka type of asphaltic concrete is liable 
to creep on a concrete foundation if the concrete is given a 
smooth finish. It is, therefore, customary to finish the surface 
of the foundation by tamping and to avoid striking or troweling 
in any manner. Some engineers require that the surface be 
finished with a knobbed tamper so as to leave pits in the siuf ace. 
These are satisfactory except that they are diflBcult to clean when 
the base is swept preparatory to laying the wearing surface. 

Sometimes the surface of the base is roughened by scattering 
coarse (IJ^ or 2 in.) stones over the green concrete and tamping 




Fig. 86. — Laying bitulithic pavement. 

them until half bedded in the base. This produces a good bond 
but decreases the effective thickness of the wearing course. 

In other instances the base is roughened by sweeping the 
mortar from around the stone just before the cement takes final 
set. If this work is carefully done, the corners of the stone 
will be exposed and will form a good anchorage for the wearing 
surface. Everything considered, this is probably the most 
satisfactory method of roughening the base. 

At best there is a possibility of the wearing surface creeping 
and becoming uneven, particularly if the asphaltic concrete itself 
is not of the proper composition. This diflSculty is encountered 
less frequently with the Bitulithic type of surface than with the 
other types, and less frequently with a macadam base than with 
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the concrete base. It is probably safe to say, however, that on 
any city street except one in a residence district with light traffic, 
the asphaltic concrete should be placed on a concrete foundation. 

Macadam Base. — If the macadam base is used, an old and 
worn macadam may be utilized by resurfacing it to restore its 
shape and thickness, which should never be less than 6 in. and 
must be in most instances 8 in. The same thing is true of an 
old gravel surface that is to be used for the foundation, but unless 
it is of ample thickness and thoroughly compacted the surface 
will get out of shape due to the failiu-e of the foundation. 

The foundation may be a newly constructed macadam or gravel 
of good quality, but the greatest care is necessary in this case to 
insure an unyielding foundation. It is well known that new 
macadam gradually increases in density*for some time after it 
is opened for traffic and if the asphaltic concrete is placed before 
traffic uses the macadam, some unevenness is almost sure to 
develop. 

Thickness of Surface. — The thickness of the surface after 
rolling is rarely less than 2 in. even on light-traffic streets or roads 
and that thickness is used almost universally on all classes of 
streets and roads. It seems to be impractical to use a less thick- 
ness without its being displaced by traffic and a greater thickness 
is apparently unnecessary except for very heavy-traffic streets. 

A few pavements have been constructed where the thickness 
of the surface has been made 3 in., but these are on very heavy- 
traffic streets. 

The surface layer is ordinarily placed directly on the founda- 
tion without any intermediate or binder course such as is used 
in the sheet-asphalt pavement. Undoubtedly the Topeka 
type of asphaltic concrete would be more stable if placed on a 
binder course. 

Mixing and Placing. — The mixing is accomplished in a plant 
identical with that used for sheet asphalt. The mineral aggre- 
gate and the bitumen are heated separately and combined by 
weighing accurately the proportion of each size of stone, sand, 
filler and bitumen, and then mixing in the twin-pug or some 
similar mixer For the Topeka type of asphaltic concrete the 
mineral aggregate is separated into two sizes in the storage bins, 
while for the Bitulithic seven sizes are recommended. The 
proper quantity of each size is weighed into the mixer, the dust 
and asphalt cement added and the whole thoroughly mixed. 
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The mixing is accomplished at temperatures ranging from 
250°F. to 350®F., the variation being necessary on account of 
difference in the asphalt cement. 

Laying the Surface. — ^The paving mixture is hauled in covered 
dump wagons from the plant to the place where it is to be laid 
and at the place of delivery the mixture is dumped on the foun- 
dation somewhat ahead of where it is to be spread. It is then 
shoveled to place and spread by means of rakes, care being taken 
to loosen the entire mass in so doing. It is then rolled with a 
light roller both longitudinally and crosswise of the street. 
On narrow pavements or country roads the transverse rolling is 




Fig. 84. — Heater for tampers and smoothing irons. 

impractical and all rolUng is done longitudinally and diagonally. 
After the light rolling a heavy roller is substituted and the roll- 
ing continued in a longitudinal direction until ultimate com- 
pression is reached. Careful and thorough rolling is a very es- 
sential part of the construction because it effects not only the 
durabiUty but the evenness of the pavement. The tandem 
type of roller is commonly used for the Topeka type of asphaltic 
concrete, the Ughter one having a weight of about 3 tons, while 
the heavier should have a weight of at least 8 tons. The 
macadam type of roller weighing about 10 tons is recommended 
for the Bitulithic type of asphaltic concrete. 
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Dressing the Stirf ace. — Several methods of finishing the surface 
are employed. 

After the first rolling a light dressing of Portland cement 
may be spread on the surface, and subsequent rolling will in- 
corporate the cement with the surface. 

A seal coat of the asphalt cement may be spread with the 
squeegee or with brooms and this covered with pea gravel and 
rolled just enough to set the gravel into the seal coat. The 
surface is sometimes covered with pea gravel or stone chips and 




Fig. 85. — Showing essential parts of an asphalt plant. A. Cold sand 
elevator. B. Sand heater. C. Fan. D. Power plant. E, Melting tank. 
P. Screen. G. Hot sand storage. H. Weighing hopper. /. Twin pug 



the seal coat omitted. Probably the seal coat with stone chips, 
or pea gravel, forms the best surface. 

Suburban Roads. — Asphaltic concrete is widely used for 
suburban and state roads, being in most instances placed on a 
foundation of macadam or gravel. These roads are com- 
paratively narrow, being seldom over 20 ft. wide and often 
being of less width. Vehicles are sure to cross and recross the 
edge of the wearing surface and if no marginal curb is employed 
the edge of the wearing surface will gradually break down and 
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start the disintegration of the surface. The marginal curb 
of concrete or a substantial shoulder of macadam is necessary 
for such roads but otherwise they are constructed in the 
same manner as city streets of like material. Instead of Bitu- 
lithic, the Warrenite is more commonly specified for suburban 
roads. 

Characteristics. — ^The asphaltic concrete is resilient, dustless, 
quiet and easily cleaned. It is only slightly slippery, being less 
so than the sh^et asphalt. Its durability depends upon many 
factors, but in general is about the same as sheet asphalt. 

The cost varies between $1.75 and $2.50 per square yard, 
exclusive of grading. 

Maintenance. — Assuming that the pavement has been well 
built, the first need will be a renewal of the seal coat and dressing. 
If a heavy asphaltic oil is used for this purpose it will renew the 
surface and restore the elasticity of the asphalt cement near the 
surface and thus give the pavement a new lease of life. 

Patching will eventually be necessary and is carried out in the 
same manner as has been described for sheet asphalt pavements. 

TOOLS AND APPLIANCES USED FOR SHEET-ASPHALT . AND 
ASPHALTIC-CONCRETE CONSTRUCTION 

Mixing Plants. — Mixing plants are of many types and designs 
and vary in size from those that can be loaded on a single flat 
car and have a capacity of 1,000 sq. yd. a day to those that are 
permanently located in the larger cities and have a capacity up 
to 10,000 sq. yd. a day. Regardless of the size of plant, the 
essential parts are the same, the difference being only in details 
and size. 

Sand and Stone Heaters. — The same heaters are used both 
for sand and stone and they consist of metal cylinders mounted 
so they will revolve over the furnaces. The cylinders are 
mounted at a slight inclination and structural angles are riveted 
to the inside of the shell with one leg projecting. As the cylinder 
revolves the material is carried up on these projecting angles 
until it finally drops. But since the cylinder is inclined the 
material will fall ahead of where it started and thus gradually 
move through the cylinder while being heated. A fan is pro- 
vided to force heated air through the cylinder, and to remove 
any dust that may be in the sand. 
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Screens. — The material is introduced into the heater in about 
the proportions experience and tests show is desired but after 
being heated the material is elevated to a revolving screen where 
it is separated into two or more sizes and deposited in the 
storage bins. The number of bins and the sizes into which the 
material is separated depends upon the character of the pavement 
and the degree of refinement desired in the mixture. For sheet- 
asphalt wearing surfaces two sizes are commonly used as follows: 
(a) passing a 10-mesh screen and (b) retained on a 10-mesh screen 
and passing an 8-mesh screen. For asphaltic concrete of the 
Topeka type two sizes are commonly used, namely, stone 
passing a )^-in. screen and retained on a 10-mesh screen, and 
sand passing the 10-mesh screen. 

For asphaltic concrete of the Bitulithic type a larger number 
of sizes is desirable for satisfactory grading and the following are 
recommended: The minimum screen opening to be J^o ^^' and 
the maximum not greater than 13^ in. The difference in the width 
of openings of the portion of the screen having openings less than 
J/i in. in size shall not exceed }/i in., and in the sections having 
openings larger than }4 in. the difference in size between suc- 
cessive sections shall not exceed J^ in. The following sizes of 
opening prove satisfactory: Jfo-iii-j M-in., }^-v[\; %r^^'} 1-in., 
iM-in. 

Storage Bins.' — The hot sand and stone will retain heat for 
some hours and to prevent delays and to facilitate the work 
storage bins are provided for the hot aggregates. These storage 
bins are below the screen, the several compartments of the bins 
corresponding to the several sizes of the screen. The problem 
that presents itself in connection with the storage of aggregates 
is how to prevent segregation of sizes either when the material 
is deposited in the bins or when it is drawn off from them. If 
the materials fall directly into the bin from the screens, the fine 
material will fall on one side and the coarse on the other. A 
hopper should be provided into which they will fall and flow to a 
central spout and thence to the bin. The bin should be conical, 
at least have a conical bottom, and should be kept fairly well 
filled up during the working period so that the weight will keep 
the entire mass down to the gate. If the bin gets low the sand 
is likely to draw down in the middle of the bin, and the coarse 

^See also "The Modem Asphalt Pavement" by Clifford Richardson. 
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particles will inevitably run down into the hollow thus formed and 
be drawn out first. Most troubles of this sort are avoided if the 
bin is worked at least half full. 

Asphalt Cement Melting Tank. — The melting tanks are heated 
by wood, coal, or with steam coils. The tank is rectangular- 
shaped with a cylindrical bottom, the capacity varying from 
2 to 50 tons. Regardless of the method of heating used perfo- 
rated steam or air pipes are placed in the tank so that a jet of ' 
steam or air may be blown through the asphalt cement to stir 
it. In the larger plants steam heating and agitation are used, 
but in many of the smaller plants the coal or wood furnace is 
used for heating and air for stirring. 

Mixers. — For sheet asphalt and asphaltic concrete the twin- 
pug type of mixer is used, the only difference between the 
machines for the two kinds of mixture being that the one used for 
asphaltic concrete has fewer and shorter paddles than are used 
for the surface mixture. The mixer is often steam-jacketed so 
that it can be kept hot during the mixing. It is placed on a 
platform which is high enough to allow the wagons to drive under- 
neath. The batch is dropped into the wagon through a door in 
the bottom of the mixer. 

Proportioning. — The basis of the proportioning is the "box" 
or 9 cu. ft. which is the amount commonly mixed at one batch. 
The mixture is set for the proper weight of each kind of material 
for this quantity, and all proportions are determined by actual 
weighing. The Bitulithic plants are equipped with a multi- 
beam scale for convenience in weighing the several portions that 
make up the n^xtiu-e. 

Rakes. — ^A special type of stout rake with straight tynes is 
used for spreading the mixtures on the. street. 

Smoothing Irons, Tampers. — These are of special design with 
metal handles so that they can be used hot. . 

Rollers. — The 2- to 4-ton tandem roller is used for the initial 
compression and the 8- or 10-ton tandem roller for the final 
rolling, except that the three-wheeled or macadam type is 
generally recommended for the Bitulithic pavement. 

Asphalt Wagons. — The wagons used for hauling the surface 
mixture may be the ordinary 2-yd. dump bottom wagon or any 
similar wagon that is quick dumping and has a tight closing 
bottom. The motor truck with or without trailer is also widely 
used for the purpose. 
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EXAMPLES OF GOOD PRACTICE 

Chicago* 
Sheet-asphalt Pavement 

Sand. — The sand shall be hard-grained and moderately sharp. 
It shall be free from loam or any other foreign material, and shall 
be so graded as to produce, in the finished surface mixture, the 
mesh requirements elsewhere herein specified. It shall contain 
not to exceed six (6) per cent, of sand that will pass a 200-mesh 
sieve. 

Binder Stone. — The stone or gravel to be used for asphaltic 
concrete binder shall be hard and durable, free from all foreign 
substances, and of varying sizes from one (1) inch downward. 

Asphaltic-concrete Binder. — The stsphaltic-concrete binder 
shall be prepared as follows: 

The binder stone and sand shall be heated to from two hundred 
(200) degrees to three hundred and twenty-five (325) degrees 
F., measured off separately at the mixer and then mixed with 
asphaltic cement, in such proportions that the resulting aggregate 
will contain, by weight, material passing a 10-mesh screen 
between twenty-five (25) and thirty-five (35) per cent, and 
bitumen in quantity from five (5) to eight (8) per cent, of the 
entire mixture. The proportion of asphaltic cement shall at 
all times be determined by actual weighing with scales attached 
to the asphaltic-cement bucket. The concrete thus prepared 
shall be a compact mass containing a minimum of voids. With 
the permission of the Board of Local Improvements in lieu of 
the above, where available, old asphaltic surface paving mixtures 
may be used in combination with the binder stone, such mixtures 
having been previously crushed or disintegrated and augmented 
with fresh asphaltic cement, so that when combined the resulting 
concrete shall form an equally compact mass and correspond as to 
aggregate passing a 10-mesh screen, and its contained percentages 
of bitiunen with the requirements for the mixture previously 
specified. 

Note. — Inasmuch as the percentage of bitumen in the as- 
phaltic-concrete binder will depend upon the grading of the ag- 
gregate, the proportions of the materials used in the above 
may be varied by the Board of Local Improvements, but only 
within the limits designated. 

^ From Specifications in use in 1916. 
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The asphaltic-concrete binder shall be brought to the work in 
wagons, covered with canvas or other suitable material, and 
upon leaving the plant shall have a temperature of two hundred 
(200) degrees to three hundred and twenty-five (325) degrees F, 
It shall then be placed upon the street and raked to a uniform 
surface to such depth that, after being rolled and thoroughly- 
compacted, it shall have a thickness of one and one-half (IK) 
inches. The surface after compression shall show at no place 
an excess of asphaltic cement, and any spots covering an area 
of one (1) square foot or more showing an excess of asphaltic 
cement shall be cut out and replaced with other material. 
Smaller spots may be dried by the use of* stone dust and 
smoothers. Any asphaltic-concrete binder broken up during the 
process of laying must be removed and replaced with new 
material. 

Wearing Surface. — ^The surface mixture shall consist of 

asphaltic cement (the desired filler) and sand, so 

proportioned that the mixture will contain average proportions 
by weight of the whole mixture as follows: 

Bitumen 11.0tol3.5 per cent. 

(Filler) passing a 200-me8h sieve 10 . to 15 . per cent. 

Sand passing an SO-mesh sieve 18.0 to 36.0 per cent. 

Sand passing a 40-mesh sieve 20. to 50.0 per cent. 

Sand passing a 10-mesh sieve S.Oto 25.0 per cent. 

Sand passing a 4-mesh sieve to 10 . per cent. 

Sieves to be used in the order named. 

The item designated as " (filler) passing a 200- 

mesh sieve" within the limits named herein includes in addition 

to the (filler) fine sand passing a 200-mesh sieve 

not exceeding four and one-half (43^) per cent, of the total 
mixture, and such 200-mesh mineral dust naturally self-contained 
in the refined asphalt. 

The item designated as '*Sand passing an 80-mesh sieve" 
within the limit named herein includes, in addition to sand pass- 
ing an 80-mesh material contained in the (filler) 

and such 80-mesh material naturally self-contained in the re- 
fined asphalt. 

The sand and the asphaltic cement shall be heated separately 
to about three hundred (300) degrees F. The maximum tem- 
perature of the sand at the mixer shall not be in excess of three 
hundred and seventy-five (375) degrees F. and the maximum 



Digitized by 



Google 



SHEET-ASPHALT AND ASPHALTIC CONCRETE 319 

temperature of the asphaltic cement shall not exceed three 
hundred and thirty-five (335) degrees F. at the discharge pipe. 

The (filler) shall be mixed with the hot sand in 

the required proportions, and then these shall be mixed for at 
least 1 min, with the asphaltic cement at the required temperature 
and in the proper proportions in a suitable apparatus so as to 
effect a thoroughly homogeneous mixture. 

The proportion of asphaltic cement shall at all times be 
determined by actual weighing with scales attached to the as- 
phaltic cement bucket. 

The (filler) and sand must also be weighed unless 

a method of gaging approved by the Board of Local Improve- 
ments is used. 

If the Board of Local Improvements directs, the proportions 
of the materials in the surface mixture shall be changed within 
the above limits for any part or parts of this improvement. 

The contractor shall furnish every facility for the verification 
of all scales or measures. 

The surface mixture shall be hauled to the work in wagons 
provided with a canvas or other suitable cover. It shall leave 
the plant at a temperature between two hundred and fifty (250) 
and three hundred and thirty-five (335) degrees F., as suitable 
for the asphalt used. Upon arrival at the street it shall be 
dumped at such distance from the work that all of the mixture 
must be turned and distributed to the place where it is to be 
raked. It shall be spread while hot upon the asphaltic-concrete 
binder, which must be dry and free from foreign matter. The 
last load of the day shall be spread at least 1 hr. prior to the 
official time of sunset. The lowest permissible temperature of the 
surface mixture when spread, shall vary from two hundred and 
thirty (230) to two hundred and eighty (280) degrees F., accord- 
ing to the asphaltic cement used. After receiving its ultimate 
compression by rolling, it shall have a thickness of two (2) 
inches. The initial compression must be effected by means 
of a small roller, after which a small amount of hydraulic cement 
shall be swept over the surface. Final compression shall be 
effected by a roller of not less than two hundred (200) pounds 
per inch tread. The rate per hour of rolling with the heavier 
roller shall not exceed two hundred (200) square yards of 
surface. 
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ASPHALTIC CONCRETB FOR SURFACING* 

Asphaltic concrete used for topping old macadam streets and 
roads in the outskirts of Chicago is made under city supervision 
in a railroad portable plant. It is of the Warren type, cost 
$15,000 and can turn out material to pave 2,500 sq. yd. of 2-in. 
top in a 9-hr. day. Topping old macadam roads can be done 
at 60 cts. per square yard. The estimated life, without repairs, 
is 5 years, and with reasonable repairs 20 years. Country 
roads have cost about 20 cts. per yard per year to maintain, and 
the condition is not satisfactory at that. 

Costs per square yard are: 89,123 sq. yd. of sheet asphalt, 
96 cts.; 30,440 sq. yd. on brick $1.06; 30,900 sq. yd. on granite, 
55 cts., and 376,960 sq. yd. on macadam, 20 cts. 

Methods of preparing old macadam roads for a 2-in« asphalt 
topping in Chicago differ somewhat in different localities. Where 
the existing surface is in good condition and has suitable line, 
grade and contour, the surface is swept thoroughly to remove all 
the loose particles and expose the rough stone. If any depres- 
sions exist they are filled with binder and tamped. In this way 
the existing road is made parallel to and 2 in. below the finished 
surface. Along the edges of the road care is taken to provide a 
good shoulder to hold the pavement in place. Where the soil 
is soft, stone is added and the shoulder thoroughly rolled. 

Where the old macadam is fiat or depressed at the center 
the sides are picked up and the material moved to the center. 
Care is taken not to lower the sides so that less than 4 in. of stone 
exist in a firm condition. If additional material is required the 
street is scarified to a depth of 3 in. and material added, making 
the center at least 10 in. in depth and the sides 6 in. About 
2^ in. is found sufficient for drainage from the crown to the 
edge. 

PERCENTAGE OF MIX 

The percentage of mix for the topping will average 6.6 bitumen; 
37.2 torpedo sand; 52.3 stone; and 4 filler. The aggregate is 
Portland cement, torpedo sand and crushed granite, ranging 
from 34 to 1 in. in diameter and costing $2.25 per cubic yard. 
A mile of road is surfaced each week at a cost of 70 cts. per square 

* Walter L. Leiniger, Superintendent of Streets, City of Chicago, in 
Engineering Record, Aug. 15, and Oct. 3, 1914. 
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yard. At the plant the force consists of a foreman, chief drum 
man, kettle man, mixer man, 2 timekeepers and materialmen, 
25 laborers, 18 teams, 1 assistant chemist and 2 watchmen. The 
field force comprises 1 asphalt foreman, 2 rakers, 2 smoothers, 
2 tampers, 15 helpers, 2 watchmen and 2 roller engineers. These 
men produce and lay 2,500 sq. yd. of 2-in. top per day. 

BITUMIirOUS CONCSETE PAVEBCENT CORSTRUCTIOR 
IN WASHINGTON, D. C.^ 

In composition this pavement is practically a q^eet-asphalt 
pavement, the binder and top courses of which have been con- 
solidated into a single course by combining a sheet-asphalt 
surface mixture with a binder course composed of run-of-crusher 
stone, in such proportions that the surface mixture fills the voids 
in the stone. 

The proportions of coarse and fine aggregate for this concrete 
were fixed after a number of sieve tests of local sand and trap 
rock at about 2 parts by volume of stone to 1 of sand, to which 
is added about 5 per cent, of dust to supply the deficiency in 
fine material of the stone aggregate. 

The specifications for bituminous concrete surfacing provide 
for laying both on a concrete base, similar to that used for sheet 
asphalt, and on a broken-stone or gravel base. The ingredients 
consist of crushed trap rock devoid of dust and varying in size 
from 1 in. to screenings, sand, mineral dust and asphaltic cement. 
A hard-grained moderately sharp sand is used. Upon sifting at 
least 25 per cent, must be caught on a 20-mesh sieve and 5 per 
cent, pass an 80-mesh sieve. A deficiency in fine sand may be 
corrected with mineral dust, which consists of any fine Portland 
cement or limestone dust at least 86 per cent, of which passes a 
100-mesh screen and the whole of which passes a SO-mesh. A 
refined fluxed asphalt is used, free from water and having a 
penetration of from 40 to 70 when tested in a Dow machine at 
77°F. with No. 2 needle, 100 grams for 5 sec. The penetration 
and percentage of cement used is varied to fit conditions of trafiSc 
and variation in material but in no case is more than 7 to 9 per 
cent, of bitumen soluble in carbon disulphide used. 

The paving mixture is prepared in an asphalt paving plant. 
The sand and stone after being heated in separate dryers to about 



* Capt. Mark Brooke in Engineering and Contracting, Apr. 7, 1915. 
21 
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300®F. are conveyed to the box used for mixing binder stone 
where the hot asphaltic cement and cold limestone dust are 
added and the whole thoroughly mixed. The method of laying 
is described in the specifications as follows: 

The mixture will be hauled while hot to the site of the work and 
shall be covered until deposited on the street. The temperature 
at the time of dumping shall not be less than 220"^. The hot 
mixture shall be evenly spread with hot tools upon the base to 
such a thickness as will make a layer 2 in. thick after rolling. 
It shall then be rolled with a steam roller weighing not less than 
1 ton per foot of tread of roller, until no further compression 
occurs. After the rolling of the asphaltic-concrete wearing sur- 
face has been completed there shall be spread over such surface 
a thin coating of asphaltic cement as used in surfacing not to 
exceed on an average ^ gal. to the square yard, of such con- 
sistency as shall be approved, which shall be thoroughly brushed 
into the wearing surface so as to fill all voids and smooth out any 
minor unevenness of the said surface. There shall then be spread 
over and rolled into this flush coat a thin layer of trap screenings 
so far as practical, devoid of dust, in size from 38 in. down, to 
secure a gritty, non-slippery surface. 

This material, particularly if there is a slight excess of cement, 
tends to separate during the haul to the street, the fine material 
and cement working to the bottom of the wagon. 

In cold weather it is essential that the material arrive on the 
street amply hot, as the slightest chill stiffens it and makes it 
very difficult to spread and roll. For these reasons, aside from 
other considerations, motor trucks have been found to be better 
than carts or wagons for the hot haul. 

Some difficulty has been experienced in applying the flush coat 
in sufficient quantity to seal the surface without causing the 
formation of a mat which would cover up the stone aggregate 
and produce a slippery surface. 

The specification originally provided for the application of a 
thin coat of hot asphaltic cement. On several streets the hot 
cement used in the paving mixture was tried. It was poured 
from pots, broomed and squeegeed and a small hand spreader was 
used, but notwithstanding the care taken to get it on thin it 
was found impossible to prevent the formation of a mat which 
became very slippery in spite of the application of the stone, 
chips. On one street this surface was so objectionable that it has 
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been necessary to sand it each summer. The effect of the coarse 
sand and the partial wearing off of the mat and .consequent 
exposure of the stone are gradually curing this slipperiness. 

After this experience the hot application was abandoned for 
an asphaltic emulsion which is applied cold, broomed in and then 
covered with chips. After the evaporation of the water and 
emulsifiant (ammonia) a light coating of asphalt is left. This 
method gives the rough mosaic surface which is desired but it is 
questionable if there is sufficient body of cement to bind the fine 
material and effectually seal the surface. 

It is believed it would be practicable to get a satisfactory flush 
coat by applying a lighter cement with a power distributor such 
as is used in macadam surface and penetration work and the 
engineer department intends to try this method. 

An apparent defect in this specification is the lack of any 
requirement as to grading of the stone. It is evident that the 
composition of the mixture might vary within wide limits. How- 
ever, from Table 25 showing the average of the tests of the mix- 
tures actually laid in five working seasons, it will be seen that the 
aggregate runs fairly uniformly. 

Table 25. — Ayzbaoe Grading, Bituminous Concrete Mixtures 
Washington, D. C, 1910-14 



Retained on square mesh 



1910 



1911 



1912 



1913 



1914 



l-in. mesh 

Ji-in. mesh 

2-me8h 

4-me8h 

S-mesh 

10-mesh 

20-mesh 

iO-mesh 

eo-mesh 

80-me8h 

lOO-mesh 

Passing lOO-mesh 

Spec. gr. stone 

Spec. gr. sand 

Per cent, of voids in aggregate. . . 
Per cent. bit. sol. in CSj (not in 

eluding flush coat) 

Average penetration of asphaltic 

cement 



1.0 

13.0 

30.0 

19.2 

2.6 

0.3 

1.3 

10.7 

10.7 

6.2 

1.6 

3.2 

2.85 

2.69 

26.4 

7.1 

60.0 



0.0 

20.2 

18.0 

21.2 

9.6 

1.0 

3.0 

6.6 

7.0 

3.6 

1.7 

7.8 



6.8 
60.0 



0.3 

12.8 

18.7 

26.3 

9.5 

1.3 

4.9 

8.0 

7.0 

3.5 

1.2 

6.3 

2.93 

2.70 

21.98 

6.9 

60.0 



0. 

6. 
13. 
19. 
17. 

3. 
10. 
13. 

6. 

3. 

1. 

8. 

2. 

2 
20 



7.35 
60.0 



0.0 

0.0 

17.6 

25.2 

14.5 

2.8 

8.0 

12.3 

5.8 

3.2 

0.8 

8.8 

2.86 

2.63 

21.39 

1.80 

60.0 
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The sand is tested before use for compliance with the specifica- 
tion for that material, but no attempt is made at selection, or 
separation or grading of any sort of the run-of-crusher stone. 
The material below the 8-mesh is fairly uniform due no doubt to 
the sand entering into this part of the mixture. The increase 
in material passing 100-mesh from 1910 to 1911 is due to a change 
in specifications increasing the amount of mineral dust. In the 
1910 mixture only about 1 per cent, of dust was added, whereas 
not less than 5 per cent, has been used since. 

The stone used up to this year was a trap from a quarry near 
the Potomac about 30 miles above Washington. The 1914 stone 
is a differnet stone from a quarry on the Susquehanna near 
Havre de Grace, Maryland. 

The average price of this pavement laid to a thickness of 2 in. 
after compression, including a 6-in. gravel concrete base and 
grading for same, has been $1.79, which includes a 5-year guar- 
antee. The average cost of macadam base has been $0,345 
making cost of bituminous concrete pavement on macadam 
base $1.31. 

The average price of standard sheet asphalt with base during 
the same period was $1.84 and exclusive of base $1.06, with same 
guarantee. 

Bituminous concrete surfacing has been laid on both concrete 
and macadam bstse, the latter usually consisting of an old 
macadam roadway shaped to a proper cross-section. The use 
of a well-bonded macadam roadway as a base has not, in practice 
effected as great a saving as might have been .expected as the 
work of scarifying, building up on the quarters and rolling 
necessary to bring the macadam to a cross-section 2 in. below 
and exactly parallel to the finished surface has always proved 
much greater than was anticipated. Moreover, this shaping 
of the old roadway very largely destroys its bond, one of the 
valuable assets of the old pavement. For these reasons the use 
of macadam base has been discontinued save in exceptional 
cases. 

It is too soon to determine the ultimate economy of this 
pavement or its relative value as compared with sheet asphalt 
with which it is in competition in Washington. Its first cost is 
slightly less than that of sheet asphalt; it apparently requires less 
traffic to keep it in good condition, and will carry heavier traffic 
than sheet asphalt. It has been notably free from the defect 
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of creeping or rolling which has become more significant since 
the advent of fast-moving motor traffic, and it has an ideal surface 
for horse traffic. 

On the other hand it is not so dense as a sheet-asphalt top 
mixture and may not prove as durable. 

As far as can be judged from the limited experience of our five 
seasons' work, this pavement will prove satisfactory and its 
use will be continued on an increasing scale. 

COST OF ASPHALT REPAIRS IN DAYTON^ 

During a test of a new portable asphalt repair plant at Dajrton, 
Ohio, from Dec. 1 to 8, inclusive, the costs ranged from 36 to 
51 cts. per square yard. Old materials were used in a Smith 
mixer. The following table of costs was obtained by Mr. C. O. 
Dustin, staff engineer, of the Bureau of Municipal Research, 
Dr. L. D. Upson, Director: 

Table 26. — Operation Statistics and Unit Costs with Old Asphalt 



Date 


Roura 
plant 
run 


Number 
batches 
mixed 


Minutee 
required 
per batch 


Cubic feet 
mixed 


Squarevard 


Total 
coet 


Coet per 
square 
yard 


1 
2 
3 
4 
5 
6 
8 


5 

9 
9 
6 

9 


14 
32 
39 
40 
29 
34 
21 


21.0 
17.0 
14.0 
13.5 
14.0 
15.0 
22.0 


210 
480 
624 
640 
464 
544 
384 


84.0 
194.0 
197.5 
203.0 
115.5 
173.0 
123.0 


$32.60 
70.35 
84.10 
88.10 
57.30 
69.40 
59.35 


$0.39 
0.36 
0.43 
0.43 
0.51 
0.40 
0.48 


Total 

Average . . 


56 


212 


16.0 


3,346 
657 


1,086.0 
181 


461.20 


0.42 











These costs, calculated to a 2-in. equivalent, would be about 
one-half of the above figures, as most patches were 4 in. thick. 

Mr. Dustin reports that it was impossible to obtain a definite 
proportion of aggregate and bitumen when remelting old material, 
but analysis of early runs indicated 17 per cent, bitumen. As 
the city specifies 10 to 13 per cent, bitumen, the amount .of new 
asphaltic cement was reduced somewhat. He is of the opinion 
that the costs of laying asphalt using old material can be greatly 

* Engineering Record^ Jan. 24, 1914. 
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reduced in the summer season with a more efficiently organized 
crew. 

The unit costs per square yard of paving actually covered 
were: Coal, 2.5 cts.; asphalt (standard paving), 3.4 cts.; crushed 
stone (used 3 days only), 0.7 cts.; marble dust, 0.2 cts.; total for 
materials 6.8 cts.; plant and truck, 10.8 cts.; laying 20.3 cts.; 
undistributed, 4.8 cts.; total labor 35.7 cts.; grand total, 42.5 cts. 
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CHAPTER XVII 

SELECTION OF TYPE OF SURFACE FOR RITRAL 
HIGHWAYS 

The choice of the type of surface for the improvement of a 
public highway requires an anal3rsis of many factors that have 
a bearing on the ability of the type of construction selected to 
meet the needs of the community in which it is to be built. Some 
of these factors are not susceptible of exact tabulation, and 
their bearing on the problem is a matter in which the only guide 
is the engineer's judgment and experience. Others have an 
effect that has been definitely established by experience and 
observation, so that their relation to the design is well under- 
stood and is generally recognized. The following are the more 
important factors, and those encountered in the ordinary com- 
munity, but others peculiar to individual roads sometimes 
modify the design in an important manner. 

THE TRAFFIC CENSUS 

The facts in regard to traffic are sometimes sufficiently well 
understood from general observation to eliminate the necessity 
for taking the traffic census. Such general data cannot be 
depended upon, and where costly permanent improvement of 
important highways is to be undertaken, the traffic census is a 
preliminary that should never be omitted. Its value is too often 
underrated and, in general, is little understood by American 
engineers, but it has had long and widespread use in England 
and in Continental Europe. 

Not only is the traffic census invaluable as an aid to the 
selection of the type of surface and the design, but if continued 
after a road is improved it gives valuable information as to rate 
of wear and maintenance costs per ton of traffic. Without 
these, scientific and economical administration is impossible. 

Present Traffic. — The gross amount of traffic is one of the 
first things to be determined. This is primarily of importance 
as affecting the width of the road, but also has a bearing on the 
kind of surface to be provided, although other factors are also 
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of significance in that respect. It is undesirable for a vehicle 
to turh off a hard surface too frequently in passing other vehicles. 
Probably with earth side roads this should not occur oftener 
than about five times per mile, and if the amount of traffic is 
such that the average nimiber of passings per mile exceeds five, 
the road should be provided with some reasonably stable type 
of side road for the vehicle to turn out on. If the average number 
of passings exceeds about ten per mile for each vehide using the 
road; then the side road will receive so much traffic that it must 
be about as well constructed as the main trackway, or, in other 
words, the main trackway should be wide enough to permit two 
vehicles to pass and still remain on it. The amount of passing 
can only be determined after the number and character of the 
vehicles using the road has been ascertained together with the dis- 
tribution of the traffic during the day. 

Kinds of Traffic. — The kinds of vehicles and the weight of the 
individual loads have a direct bearing on the type and thickness 
of the surface that will be required. If the traffic consists of 
miscellaneous hauling of farm products and of light vehicles and 
automobiles for pleasure driving such as may be encountered in 
a rural community, that is a condition which presents a definite 
problem in highway design. In other instances the traffic may 
include in addition to this miscellaneous traffic, many heavj' 
horse-drawn trucks with loads ranging up to 6 tons and motor 
trucks with loads of 8 to 10 tons. The problem thus presented 
is also definite but requires a different design from the one first 
described. These illustrations are two out of a large number 
of sets of conditions that are encountered, and emphasize the 
importance of learning by investigation just what are the 
requirements before deciding upon the design of the surface. 

Peculiarities of Traffic. — On many roads there are peculiarities 
of traffic that affect the choice. of type very materially. The 
traffic is much heavier at certain times of the day or at certain 
seasons of the year than at other times in some communities. 
Not infrequently the travel on rural highways is nearly all 
toward town in the morning and away from town in the after- 
noon, and, although a great many vehicles might use the road 
each day, a single-track surface would suffice because of this 
peculiarity. Roads used for pleasure driving will have heavy 
traffic in the summer, especially at week ends, which will not show 
up in a traffic census taken in the winter or spring. This must be 
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taken into account and the census must be planned so as to bring 
out any peculiarities that may exist. 

The Traffic Census. — All of these facts in regard to present 
traffic must be determined as the first step in the choice of the 
type of road surface to build. Some of them are at once apparent 
to an experienced engineer who makes a careful inspection of the 
road, and some can only be determined by taking a traffic census. 

The traffic census to have the greatest accuracy should be 
taken by an experienced observer, but very good results can often 
be obtained by employing a resident convenient to the road if 
a suitable form is furnished for his use, even though he is inex- 
perienced. The form can be so clear and so easily filled in that 
few errors are probable. Since the traffic is apt to vary at dif- 
ferent hours of the day, on different days of the week and during 
difiFerent seasons of the year, the traffic census ought to be taken 
for a year if a complete record is desired. Records need not be 
made daily during this period, but may be taken for a few days 
at a time at intervals throughout the year. It is conceded that 
for important roads the traffic census should always be taken for 
a considerable period prior to deciding on the design for the road. 
On roads of lesser importance the information that would be 
given by the traffic census may be obtained as nearly as possible by 
expert inspection, but considerable care and judgment are neces- 
sary for such inspection work, if the results are to be of any value. 

Present traffic on a highway is not necessarily an indication of 
the amount that will use the road when it has been improved. 
It does serve as a basis for making a scientific estimate of the 
traffic that will use the road during its probable life, and that is 
the great value of the traffic census from the standpoint of design. 
It does have a distinct additional value as basis for the compari- 
son of roads actually in service and as a check on the accuracy of 
the assumptions made when the road was designed. For these 
latter purposes the census must extend over a series of years. 

Traffic Zones. — In order to estimate the probable increase 
in traffic, it is desirable to ascertain as nearly as may be the extent 
of the territory that will be served by an improved road. It is 
known that when a good road is built out from a town, the general 
eflFect is to decrease the apparent distance from any point in the 
territory served by the road to the town, and consequently the 
territory tributary to the town is increased. The amount of the 
increase will depend upon many factors, such as the character of 
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agricultural activities, the topography, the road-building activi- 
ties in the vicinity of nearby towns and the market facilities of 
those towns. All of these when analyzed make the mapping of 
traffic zones possible as a preliminary to highway design. The 
traffic zone is usually understood to be the area of the rural com- 
munity that will be served by a main highway and its branches. 
All of the traffic originating in the zone is expected under normal 
conditions to use the improved highways of the zone for business 
purposes and to a large extent for pleasure driving. Near the 
market center from which the roads radiate, the territory in the 
zone will be confined to a narrow strip along each side of the 
road. Farther out from the city the road and its branches will 
serve a larger area so that the outline of the zone usually is the 
familiar balloon shape. 

Traffic zones will change with the extension of the road or 
with the extension of roads from nearby cities. They serve as 
a valuable guide in the selection of the type of surface needed and 
in estimating the increase in traffic to be provided for. The 
traffic zone also indicates the adequacy of the proposed S3rstem 
of main roads, by showing the extent of the territory served and 
the convenience of the proposed system to the residents of the 
outlying parts of the district. 

The statistics relative to traffic will in the ordinary community 
inadequately represent the conditions to which an improved road 
will be subjected within a few years after it is opened to public 
use. Experience shows that when a road is improved the travel 
on it immediately becomes much larger than it was before. Ulti- 
mately, when all the main roads in the community have been 
improved, the travel will be equalized, but in the meantime the 
first sections built will have been subjected to much greater 
traffic than would be shown by a traffic census taken before the 
roads were improved. 

ANALYSIS OF THE TRAFFIC CENSUS 

The object of the traffic census has been set forth, and it now 
becomes pertinent to note how the traffic census is taken and the 
analysis by which the various deductions are obtained from the 
tabulated census data. 

The width of road is dependent upon the gross amount of 
traffic that will probably use the road, or the frequency with 
which vehicles must turn out in passing. Knowing the number 
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of vehicles of each class and the probable average speed of travel, 
it is easy to compute the average number of passings per mile. 
If this number exceeds five and is less than ten, the side road 
probably should be of fairly substantial material so as to sustain 
this passing. If the number of passings per mile exceeds about 
ten, the road should doubtless be double-track width. 

The type of surface is dependent not only on the amount of the 
traffic but the character and weight of the individual loads. In 
the last analysis the two important factors are total number of 
vehicles of each class and the load qn the pavement per foot or 
yard of width or some similar designation that will have the 
same significance. 

Various methods of taking the traffic census are employed, and 
forms convenient for recording the number of vehicles are 
prepared. These differ in detail and in the classification of the 
vehicles. The following examples serve to illustrate a few of the 
methods. • * 



rhssosnT5 Highway OoHMissiON 

TRAFFIC REOORD 
1912 



Station no. . 

"RjwH-Cnv 

DKTZ _.. . 

LKATiort • Sr/moM 











(atom NEAR STA. 






) 


KINO or VEHKXE 


9 AM 


II AM 


•;fH 


IRM. 


3RM. 

s1rm. 


»»*M, 
7pV 


7C ^ 


MS 


SlNGl£HORSc|,i;^ 


,r 


r 


r 


r 


r 


r 


r 




SINGLE HORSE SStf 


r 


r 


r 


r 


r 


r 


r 




TCB-HKHORSQ^ 


r 


r 


r 


r 


r 


r 


r 






r 


r 


r 


r 


r 


r 


r 




AinOMOWlE f^K^ 


r 


r 


r 


r 


r 


r 


r 




AUWObllE SSS 


r 


r 


r 


r 


r 


r 


r 




HOrOR SSm 


r 




^ 


r 




r 


r 




TOTALS 1 
















WCMHCR COHOITIONS 


c 






















.A^i^-c^o-ii^'- 





Form used by Massachusetts Highway Commissions. 
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Form Used by Milwaukee County, Wisconsin 



12-1 a.m. 



1-2 a.m. 



2-3 a.m. 



'I ^'i:'i.'/. ''ars 

Ron''.-i >rf>- and runabouts . . 

V;ii(' tr i.ks 

Motorr » (■lp^ and bicycles . . 

Miigic-horse vehicle 

Light team *. 

Heavy team 

Pedestrians on walk or road 



This information is variously tabulated for purposes of 
comparison but such tabulation must show weight as well as 
quantity and the following are examples ^ employed for the 
purpose : 



Tbaffic Census Form Recommended by Special Committee A. S. C. K. 



Horae-drawQ vefaiolM 



Number 
empty 



Number 
loaded 



Est. max. 
load per 
inch of 
width of 
tire in lb. 



Paoenger 
vehicla 



One-horse vehicles 

Two-horse vehicles 

Three-horse vehicles 

Four-horse vehicles 

Five-horse vehicles 

Six or more horse vehicles 

Motor-vehicle traffic 

Motorcycles 

Motor runabouts 

Motor touring cars (4 or 5 seats) 
Motor touring cars (6 or 7 seats) 
Motor wagons or drays 



It is exceedingly important to use the proper factors in arriv- 
ing at the weights of the various kinds of vehicles and tables 
27 and 28 show practice in England and in the United States. 
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MAB8ACBU8BTTB HlGHWAT COMMI8BION RbCOROB. BoSTON SoOTH ShORB 

Road, Station No. 403, Width 32 Ft. 



Motor vehicles 


Average 

number per 

day 


Aesumed 
average, 
weight 
in tons 


Total tons 
per day 


Runabouts 


114.0 

467.0 

38.5 

45.0 

216.5 

0.5 

104.5 


1.43 
2.23 
6.25 

0.36 
1.12 
0.54 
2.46 


15.3 


TourinsT cars. . 


97 6 


Trucks 


22.6 


Hone-drawn vehides 
Light vehicles, one-horse 


1.5 


Heavy vehicles, one-horse 


22.7 


Light vehicles, two or more horses. . 
Heavy vehicles, two or more horses . 


24.1 



Table 27. — United States Office of Public Roads Categories 

Tona 

1. Loaded one-horse wagon 0. 88 

2. Unloaded one-horse wagon 0. 28 

3. Loaded two-horse wagon 1 . 57 

4. Unloaded two-horse wagon . 47 

5. Loaded four-horse wagon 3 . 88 

6. Unloaded four-horse wagon (gears) 0. 54 

7. One-horse pleasure vehicle . 28 

8. Two-horse pleasure vehicle . 47 

9. Rubber-tired horse vehicle 0. 28 

10. Saddle horse 0.50 

11. Motorcycle 0.20 

12. Excessively heavy vehicle 3 . 94 

13. Motor runabout 1.68 

14. Motor touring car 2 . 00 

15. Loaded motor dray 2 . 43 

16. Unloaded motor dray 1 .23 

(Draught horses) . 50 

Table 28. — English Road Board Categories 

Tons 

1. Heavy vehicle, one-horse 1 . 25 

2. Light vehicle, one-horse . 40 

3. Heavy vehicle, two-horse (or more) 2 . 50 

4. Light vehicle, two-horse . 60 

. 6. Horse lead or driven . 50 

6. Motorcycles 0. 13 

7. Omnibuses, two or more horses 3 . 00 

a Motor cars 1 .60 

9. Motor van, covered 2 . 50 

10. Horses, drawing vehicles . 50 
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Having obtained the traffic information and made suitable 
allowances for the probable increase, the type of surface necessary 
is to be selected in accordance therewith. No great amount of 
data is available for use in making the selection, but the follow- 
ing table is probably one of the best that has been prepared: 



Table 29. — Avebaqe Daily Traffic Limits in Mabsachubetto 

Table showing results of observations of traflSo on different t3ri>es of road surfaces in 
Massachusetts. Standard road, 15 ft. in width; gravel or waterbound macadam, 5 or 6 
ins. in thickness, with adequate drainage and proper foundation, with 3 ft. gravel shoulder 
on each side. 



Type of surface 


Light 

teams, 

carriages, 

wagons 


Heavy 

teams, 

one-horse 


Heavy 

teams, 
two or 
more 
horses 


Automobiles 


A good gravel road will wear reasonably well 
and be economical with 


50-75 
60-75 


25-30 


10-15 


50 to 75 






Needs to be oiled witlj 


25-30 


10-15 


Over 75 






Oiled gravel, fairly good, heavy cold oil, H 
gal. to the sq. yd. applied annually with . . . 


75-100 


30-50 


20 


500 to 700 
or more 


Waterbound macadam will stand with 


175-200 


175-200 


60-80 


Not over 50 
at high speed 


CJold oil or tar will prove serviceable on such 
macadam with 


175-200 


175-200 


60-80 


60-500 






Macadam will then stand, but the stone wears, 
of course, with 


175-200 


175-200 


60-80 


500 or more 








blanket will be economical with 


100-150 


50-76 


25-30 


1,600 and 




more with 
fewer teams 


And stand at least 








60 trucks 












But will crumble and perhaps fail with over. . 
(On narrow tires, ice, farm and wood teams, 
etc.) 


160 


75 


30 




Waterbound macadam with a good surface 
coating of tar (Vi gal. to the sq. yd.) will 
stand with 


100-150 


50-76 


25-30 


1,500 or mors 


(But requires to be recoated annually with M 
gal. of tar per sq. yd.) 





It is assumed that all road surfaces are kept constantly patched, that before applyiof 
bitumen the road surface is cleaned and patched, and the bitumen covered with pea 
stone and sand or gravel and kept covered so that it never picks up. 
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82.974 

77.78 

92.61 

91.85 

26.163 

29.41 




«a[3iqoA 
uMup-oaioq 
JO -^vaa ja<i 


17.026 
22.22 
7.39 
8.15 
73.837 
70.59 




jnoq 
jad ssioiqaA jo 
jsqoxna aSiuaAy 


1005.75 
644.25 
666.76 
566.5 
172.0 
172.66 




J 

.s 

1 
f 

•c 


«l«1ox 


8446 
5154 
4454 
4532 
1376 
1554 




sjna 
^aoj^s JO JoquTON 
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so^nw 
pa^vas ajooz 
ao jnoj JO jaqoxnx 


4948 
2876 
3133 
3526 
204 
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90)n« pa^vas 
-OA% JO jaqoinx 
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m 


nonuA 
-jaeqo jo sinoH 


oooottoooaa 


< 

Pi 


ponoq 


North 
South 
North 
South 

N.E. 
S.W. 


1. 

CO 

s 


1 


■g 

-< 


Bridge 

Bridge 

River St. 

River St. 

Wabash Av. 

Wabash Av. 


H 


1 


Street 

Street 

E. So. Water St. 

E. So. Water St. 

Michigan St. 

Miobigan St. 




§ 


Rush 

Rush 

Michigan St. 

Michigan St. 

River St. 

River St. • 
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mill 
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Tuesday 
Tuesday 
Tuesday 
Tuesday 

Monday 
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It is highly desirable to have at hand a tabulation showing 
the wearing value of the several types of pavement in terms of 
tons of traffic per yard of width, and the aim of the traffic census 
should be to adduce such data. 

The following table is such a tabulation: 

Table 32. — Tbaffig Statistics from Sheffield, England 



Type 


Traffic in tona 

per yard with 

per year 


Initial coet 


Probable life, 
years 


Coet per aquare 
yard per year 


6-in. granite block 

Redwood blocks 

Tar macadam No. 1. . . 
Tar macadam No. 2. . . 


73,180 
44,083 
69,762 
35|930 


$3.66 
2.40 
0.66 
0.46 


27 
14 
21 
21 


$0.15 
0.23 
0.12 
0.06 



Table 33. — Traffic Statistics for Liverpool, England 



Typ* 


Life 

in 

years 


Life tonnage 

""ii/tr 


Coet per 

square 

yard 


ToUl 
mainte- 
nance per 
square 
yard in* 
eluding 
interest 


Ton 
mUes 

a yard 
width 

for 1 ct. 


Cost of 
mainte- 
nance per 
100 ton- 
miles 
traffic 


6-iii. granite block 

Softwood 


18 
18 


9,432,000 

3,672,000 

1,320,000 

240,000 

120,000 


2.40 
2.04 
0.72 
0.24 

0.18 


0.175 
0.15 
0.066 
0.12 

0.18 


17 

8 
10 

5.7 

3.8 


0.06 
0.13 


Pitch macadam 

Tar spray macadam . . 
Water-bound ma- 
cadam ...... . . , . 


11 
2 

1 


0.096 
0.18 

264 







OTHER FACTORS IHFLTJENCING SELECTIOH OF TYPE 

Increase in Traffic. — It becomes highly important to estimate 
the probable increase in traffic when a road is improved. This 
increase may result from a diversion of traffic from other roads 
which are parallel or lead in the same general direction as the 
one to be improved. A study of such roads and the amount of 
traffic that may be diverted from them is a guide in determining 
the probable increase in traffic. This becomes very significant if 
a nearby parallel road is a logical through route between populous 
centers, because a detour of a few miles is not a serious deterrent 
to tourists who are traveling across country and they will usu- 
ally take the route that insures the greatest comfort and speed. 
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The increase in traffic may come from new industries that are 
purposely located on the improved road. Such a development 
cannot ordinarily be foreseen and yet may prove to be a most 
important factor in the maintenance of the road. 

Another very important factor is the probable change in char- 
acter of traffic. It is assured that as the highways of a com- 
munity are improved, the transportation methods will undergo 
a change. Heavier loads will be hauled and in many instances 
motor vehicles will be substituted for horse-drawn. This is 
particularly true of the roads in the vicinity of the larger centers 
of population. It is doubtful if even the most visionary pre- 
dictions of these developments during a decade will be anywhere 
near up to the actual facts as time reveals them. 

Not only will traffic change due to new methods of transpor- 
tation, but new agricultural methods are sure to result. Dairy- 
ing, truck farming, and similar activities will be substituted for 
farming methods requiring less frequent use of the highwajrs. 

Probably no factor has had so much bearing on the desire for 
road improvement as the development of the motor vehicle used 
for pleasure, and its use has just begun. Without doubt the 
automobile and motor truck will become much more widely used 
in the rural communities as time goes on, and the number of 
cityK>wned cars using the highways is also certain to increase 
enormously. This most important fact must be recognized in 
deciding upon the type of road. 

Provision for Maintenance. — The provision for maintenance in 
the community where the road is to be built has a bearing on the 
type of road that is to be built. The maintenance work may be 
done under skilled supervision, but the unit of control may be 
so large that only seasonal maintenance can be expected, in which 
circumstance a type of road must be selected that will have 
reasonable life under such conditions. 

If the maintenance is under unskilled supervision, there are 
very few types of road that can be expected to remain in good 
condition for any fength of time. The most durable type pos- 
sible to construct could be recommended in such circumstances, 
thus relying on the durability of the surface to obviate the 
necessity for maintenance except at long intervals. The other 
alternative would be to build the cheapest form of road, such as 
gravel, which can be repaired by an unskilled superintendent 
with fair results. 
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If a road is to be a part of a sjrstem which is regularly inspected 
and maintained under constant and skilled supervision, then the 
type of road may be selected without any limitations from the 
standpoint of maintenance methods. 

Local Materials. — If local materials of any kind are available, 
that will be a factor to consider before choosing the type of road. 
The kind, quality, and cost of local materials relative to the 
same properties of shipped-in materials, will determine which is 
ultimately the most economical. If the local materials are of 
poor quality even though low in price, it will often pay to bring 
in more durable materials of another kind rather than to utilize 
the local materials and construct a road that will be expensive to 
maintain. 

Foundations. — When the soil upon which the road is to be built 
affords a good foundation, no modification of the type will be 
made necessary by a consideration of this factor, but in those 
instances where poor foundation is encountered which cannot be 
corrected by drainage, a type of roadway must be selected that 
will distribute the load sufficiently to secure stabiUty. Such 
foundations are encountered occasionally. 

The following table gives the results of some French experi- 
ments on the transmission of pressure through macadam to the 
subgrade. The test was made with a wheel load of 4 tons with 
a 5J^-in. tire. 

Table 34. — Showinq Transmission op Pressure Through Macadam 

On macadam alone: 

Thickness of crust, inches 1.97 3.94 6.91 7.87 11.81 

Pressure on subsoil, pounds per square 

inch 102.60 47.70 27.40 17.40 9.10 

On Telford foundation alone: 

Foundation thickness, inches 6.91 7.81 11 .81 

Pressure on subsoil, pounds per square 

inch 66.00 37.40 20.70 

On combined foundation and mxicadam: 

With foundation thickness of, inches 6.91 7 . 87 9 . 84 1 1 . 81 

3.94 in. of stone, pressure on subsoil, 

pounds per square inch 19.30 14.70 12.60 10.20 

5.91 in. of stone, pressure on subsoil, 

pounds per square inch 13.20 10.90 9.10 7.70 

7.87 in. of stone, pressure on subsoil, 

pounds per square inch 9.70 8.20 6.80 6.10 
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''The pressure on the subsoil through a 12-in. bed of simple 
macadam is apparently the same as the pressure through a 6-in. 
bed of macadam laid over a 10-in. stone foundation. A good 
soil well drained will safely withstand a pressure of 30 lb. per 
square inch. 

''It is considered that poor soil required at least a 12-in. 
macadam layer or its equivalent. 

"The pressure transmitted by well-constructed gravel wil 
be about the same as with macadam of equal thickness. The 
pressure will be much more widely distributed by concrete 
monolithic foundations and will be relatively much less per square 
inch in consequence." 

Aesthetic Considerations. — Some attention should be paid to 
the appearance of a highway, and when the road lies in thickly 
populated suburban territory, dusty, sticky or noisy surfaces 
should be eliminated when possible. Every effort should be 
made to preserve any natural beauty of the roadside and to 
encourage the growth of shrubs and harmless wayside grasses. 
Apparently the washings from none of the commonly used 
materials affect the plant life, but excessive dust is a menace to 
plant beauty, and is to a small extent detrimental to plant 
life. 

Making the Selection. — ^The selection of the type of surface 
suitable for a known set of conditions involves a knowledge of 
the characteristics and the cost of the various types of surfaces 
and the materials necessary in their construction. These factors 
will be discussed in succeeding chapters. 

The financial considerations are purposely left for discussion 
in connection with the selection of type of pavement surface, 
since better data on the costs and length of useful life of types 
of pavements are available than on costs and useful life of the 
same surfaces when employed on rural highways. 
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CHAPTER XVIII 
SELECTION OF TYPE OF PAVEMENT SURFACE 

The selection of the type of pavement involves the con- 
sideration of many factors that need not be taken into account in 
selecting the surface for a rural highway. Cost and durability, 
factors that are of such importance in selecting the t3rpe for rural 
highwa3rs, also weigh heavily in the selection of street paving, 
but many other things must be considered also. It is perhaps 
unfortunate that many cities and especially those having a 
population of 10,000 or less, select their pavements without 
having made any scientific study of the question, the result 
being that pavements entirely unsuited to conditions are con- 
stantly being constructed to the great loss of the property owners 
who pay for the improvement. This condition is occasioned by 
two commonly recognized weaknesses in our American system 
of administration of highway construction. 

First of all the administration is political rather than technical, 
with ever changing personnel, so that continuity of policy and 
systematic records of the service value and cost of maintenance 
of pavements have not been possible. 

In the second place American communities are developing 
with phenomenal rapidity so that conditions of traffic in the 
cities do not remain constant long enough to permit conclusions 
to be drawn without the most minute records and these have 
not been kept except in a very few cities. 

It is not at all agreed as to what qualities in a pavement 
should be considered as of most importance in any case. A 
great deal depends upon the individual making the selection, 
since some qualities weigh more heavily with one person than 
they do with another. The tendency, however, is toward an 
exact analysis, regardless of personal preferences. 

In general the problem of selection of the type of pavement 
resolves itself into a special study for each case, yet a great many 
streets have identical characteristics and a type suitable to one 
will be suitable for all. The following discussion of the char- 
acteristics of pavements will serve to indicate in a general way 
the factors that should be taken into account. 

340 
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Durability. — Obviously the life of any type of pavement is 
dependent upon the class and amount of traffic to which the 
street is subjected, and the character of workmanship secured 
in its construction. There are not as yet any considerable exact 
data as to the wear-resisting properties of the various t3T)es of 
pavement, in terms of tons of traffic per foot of width or. any 
similar unit. To be of value, such data should be susceptible 
of application to a type of pavement when the character of 







Maximum life reported 




No. of cities 
reporting 






Type of pavement 










Buainees street 


Residence street 


Sheet asphalt 


14 


15 years or more 






32 


10 to 14 years 






18 


5 to 9 years 






2 




25 years or more 




15 




20 to 24 years 




30 




15 to 19 years 




14 




12 to 14 years 




12 




10 to 11 years 


Brick 


3 


25 years or more 






14 


10 to 24 years 






34 


15 to 19 years 






17 


12 to 14 years 






20 


10 to 11 years 






10 


less than 10 






6 




30 years or more 




25 




25 to 29 years 




16 




20 to 24 years 




22 




15 to 19 years 




12 




10 to 14 years 


Wood block 


1 


30 years or more 






1 


21 to 25 years 






2 


16 to 20 years 






4 


11 to 15 years 






3 


10 or less 






2 




26 to 30 years 




1 




21 to 25 years 




4 




16 to 20 years 




1 




15 or less 


Bitulithic and tar 


4 


15 years or more 


10, 15 or more 


treated of various 


12 


10 to 14 years 


13, 10 to 14 years 


kinds 


6 


5 to 9 years 


5 less than 10. 




3 


less than 5 
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the materials, and the thoroughness with which the construction 
was carried out, were known. 

Illustrating the extreme variation of estimates of life of 
pavements in American cities the foregoing table is given. 

Slipperiness. — This characteristic is distinguished from the 
condition of surface that gives a poor foothold for horses although 
the two characteristics often go together, and will be considered 
together in the comparisons made here. The condition of 
slipperiness is of significance to motor-driven traffic and is a 
characteristic of most sheet pavements, and of wood-block pave- 
ments and to some extent of stone-block pavements, when 
they are wet or frosty. Skidding and poor traction are the 
result of slipperiness and these introduce an element of danger 
into the use of pavements having this property. 

Character of Foothold for Horses. — This property depends 
upon there being joints or some roughness to afford foothold. 
Sheet asphalt affords rather poor foothold when wet and the 
asphaltic concretes are much the same but more so when finished 
with the seal coat of asphaltic cement and stone chips than when 
finished without such a seal coat. Granite blocks wear to a 
polised and rounded surface and each block is slippery when 
wet but the joints between blocks serve to give shod horses a 
foothold. 

Appearance. — In some locations the appearance of the pave- 
ment will be of no significance, in others it is desirable to have a 
pavement that will harmonize with the surroundings. Several 
factors combine in the appearance of the pavement such as 
color, reflection of light, the presence of absence of joints between 
the units of the surface, irregular cracks and the texture of the 
surface. 

Dust. — Dust in appreciable quantities resulting from the wear 
on a pavement surface, is an accompaniment of excessive wear 
and is particularly a characteristic of macadam and gravel 
surfaces. It is undesirable for city pavements in any location. 

Sanitariness. — This is a characteristic of minor importance since 
the types suitable for most city streets do not differ greatly in 
sanitary qualities. If the type is such that street liquids can 
penetrate the surface and produce odors and breed disease it is 
undesirable, but no high-class pavement is of such a nature. 

Susceptibility to Cleaning. — This characteristic is important 
because it is a factor in the cost of keeping the street clean, and 
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because a type that is hard to clean or expenave to clean may be- 
come insanitary from neglect. The ease with which a street 
may be cleaned depends upon the texture of the surface and the 
number of joints or cracks in the surface. 

Noise. — The degree of the noise of traffic on a street depends 
very largely on the character of the pavement. This frequently 
becomes an important factor in the selection of type. Under 
modem traffic conditions in our cities it is very desirable to 
eliminate noise as much as possible. Undoubtedly the con- 
struction of the less noisy pavements will become more and 
more general for congested city districts. 

Tractive Resistance. — This factor is of minor importance 
since the high-grade pavements do not differ greatly in tractive 
resistance. Taken in connection with other characteristics it 
may be the determining factor in the selection in some instances, 
but in general it has little bearing on the selection of type. It 
would be a more significant factor if the amount of tractive re- 
sistance for the several types of pavements were more variable. 
No very reliable data on tractive resistance are available but the 
following composite table indicates average values. 

Table 35. — Average Tractivb Resistance of Surfaces* 

Surface Tractive force 

per ton 

Earth packed and dry 100 

Earth dusty 106 

Earth muddy 190 

Sand loose 320 

Gravel good 61 - 

Gravel loose 147 

Cinders well-packed 92 

Oiled road— dry 61 

Oiled road— wet 108 

Macadam — very good 38 

Macadam average 46 

Sheet asphalt 38 

Asphaltic concrete 40 

Vitrified brick — new 66 

Wood block— good 33 

Wood block — poor 42 

Cobblestone 54 

Granite tramway 27 

Asphalt block* 62 

Granite block* 47 

* Municipal Engineering, January, 1913. 

* Other source, not in original table. 
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Maintenance. — Some types of low-cost pavement might prove 
economical under constant maintenance, but in many locations 
the continual disturbance of the street for making repairs and 
the interference with traffic make it undesirable to employ such 
surfaces. Ease of maintenance so that streets can be repaired 
quickly with little disturbance to traffic is desirable. 

The characteristics enumerated above are the ones of greatest 
significance in the selection of type for which purpose the relative 
values of the several characteristics is of more use than is an 
arbitrary valuation of each. The following table is a comparison 
of these characteristics for each of the common t3rpes of pave- 
ment assuming each to be in first-class condition. No. 1 indi- 
cates the first choice so far as each characteristic is concerned 
and higher number a lower degree of desirability. 

Table 36. — Comparison op Pavements 



Typ« 






II 



2-2 

5S 



I 



Gravel 

Water-bound macadam 

Bituminous macadam. 

Portland-cement con- 
crete 

Stone-filled sheet as- 
phalt 

Sheet asphalt 

Asphalt block 

Vitrified brick; grouted 

Wood block 

Sandstone block 

Granite block 

Bituminous concrete . . 



6 

7 

8 

9 

10 

11 

12 

5 



FACTORS DETERMINING SELECTION 

The relative characteristics of pavements are of value only 
as a guide in selecting the type for known conditions. For some 
locations one characteristic is much more important than it is 
for other locations, and sometimes the selection must be made 
entirely on the basis of one or two desired characteristics. Just 
what characteristics will be the determining ones in the selection 
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will depend upon the traffic on the street and the location of the 
street and its surroundings. 

Location. — The location in the city and the character of the 
abutting property are first to be considered. Obviously some 
things would be pertinent for a street in a congested business 
district that would not apply in a warehouse or freight-house 
district, although the traffic might be very much the same. In 
the first instance, appearance, absence of noise, sanitariness, 
ease of cleaning, and ease of repairing, would be important factors 
to consider in addition to freedom from sUpperiness and dura- 
biUty. In the latter case durability and freedom from sUpperi- 
ness and ease of repairing would be the principal characteristics 
desired. Generally it would be unnecessary in either instance 
to consider initial cost. 

For a boulevard system,- appearance, sanitariness, ease of 
cleaning, durability and freedom from noise would be considered. 

For high-class residence streets the factors considered for a 
boulevard system would be pertinent. 

For poorer residence districts initial cost would be the most 
important consideration. Noiselessness, sanitariness, ease of 
cleaning and dustlessness would also be important. 

Traffic. — The traffic is always a very important consideration 
in selecting the type of pavement. The traffic census and its 
analysis is explained on page 330. 



Table 37.- 


—Relative 


Importance 


OF Characteristics in 


r Selbctino 




Pavements for 


Larger Cities 




Order of 


Office and 

retail 

diatrict 


Wholesale 


Warehouse 
and dock or 


Boulevards, 
high-class 


Poorer 
residence 
district 


importance 


district 


railroad 
district 


residence 
district 


1 


Noiaelemne80> 


Durability! 


Durability! 


Noiselessness' 


Cost 


2 


Appearance 




Slipperiness 


Appearance 


Durability 


3 


Durability 


Slipperiness 


Tractive re- 
sistance 


Slipperiness 


Maintenance 


4 


Sanitariness 


Ease of clean- 
ing 


Ease of 
maintenance 


Durability 




5 


Ease of clean- 
ing 


Sanitariness 


Cost 


Ease of clean- 
ing 


Sanitariness 


6 


Slipperiness 


Maintenance 


Ease of clean- 
ing 


Cost 


Ease of clean- 
ing 


7 


Maintenance 


Tractive re- 
sistance 


Sanitariness 


Sanitariness 


Appearance 


8 


Tractive re- 
sistance 


Cost 


Noiselessness 


Maintanance 


Tractive re- 
sistance 


9 


Cost 


Appearance 


Appearance 


Tractive re- 


Slipperiness 










sistance 





* Other requirements eliminate the dusty types. 
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The foregoing table indicates in order the relative importance 
of the several characteristics for various classes of streets in the 
larger cities (50,000 population and upward). 

Table 38. — Relative Importance op Characteristics in Selection 
OP Pavement for Smaller Cities 



Order of 
imDortance 



I Busineaa Btreets 

I 



Boulevards and high- • 
class residence streets 1 



Poorer residence 
streets 



1 


Durability! 


Cost* 


Cost 


2 


Cost 


Durability 


Durability 


3 


Noiselessness 


Noiselessness 


Dustlessness 


4 


Appearance 


Appearance 


Ease of repairs 


6 


Ease of repairs 


Ease of cleaning 


Ease of cleaning 


6 


Ease of cleaning 


Ease of repairs 


Sanitariness 


7 


Sanitafiness 


Slipperiness 


Noiselessness 


8 


Slipperiness 


Sanitariness 


Appearance 


9 


Tractive resistance 


Tract ive resistance 


Slipperiness 



Apparently it is not possible to lay down exact rules for the 
selection of the type of pavement because of the great variety of 
conditions that are encountered. Several of the types are so 
nearly alike in their more important characteristics that the 
final selection may be based principally on cost which is a variable 
depending upon locality. 

Cost of Pavements. — In discussing the cost of pavements it 
is customary for the layman to take only the initial cost into 
account, rather than the annual cost for the life of the pavement. 
This is wholly illogical because the ratio of the annual costs may 
be very different from the ratio of initial costs. It should not 
be inferred that the pavement having the lowest annual cost is 
always the best since the cost may be in part increased by the cost 
of keeping the particular type clean or it may be based on efifec- 
tive and continual expert maintenance, a condition not found in 
many cities of less than 50,000 population. Obviously the initial 
cost, which is a variable in the cities of America, is a factor in the 
annual cost. The first cost can always be determined for any 
locality with a considerable degree of accuracy and the annual 
cost can then be estimated for comparative purposes. 

Annual Cost. — ^Annual cost is a somewhat illusive item and one 
may easily be misled in calculating it. It should be assumed that 
the construction of a pavement represents a justifiable investment 

* Other requirements eliminate the dusty types. 
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upon which the community will receive adequate returns. These 
returns are not susceptible of exact valuation, consisting in part 
of increased facility of communication, increased comfort of 
travel, better appearance, better returns from abutting property 
and similar clearly defined benefits. Having invested money in 
a pavement, these returns are accepted in lieu of interest on the 
money so invested, and since money is willingly so invested it 
may be assumed that the return is adequate to compensate for 
the loss of interest. As the pavement is used it must be main- 
tained and the cost thereof is a direct contribution for insuring 
that the pavement will have normal life. Interest should never 
be charged against a pavement in a comparison unless at the same 
time the direct return is considered and evaluated, which is 
impossible. A high interest charge would be necessary for a 
pavement of high initial cost but such a pavement might produce 
a high economic return because of low tractive resistance and 
general usefulness. The pavement of low initial cost would be 
charged with a low interest but might also represent a lower 
economic usefulness. Obviously it is exceedingly diflScult to 
evaluate the relative usefulness and for that reason interest on 
initial investment will not be considered in the comparisons made 
herein. 

Economical Life. — -A^ pavement will eventually wear to a con- 
dition where it has ended its economical Ufe. It must then either 
be rebuilt in entirety or be resurfaced. When it reaches this 
stage it will likely have some value left in it. It may have a 
foundation suitable for a new surface or the entire pavement may 
be covered with a new wearing surface. Some of the materials 
of the old siurface may be utilized in the new. In determining 
the economical life of a pavement surface the two factors that 
need to be taken into account are the total cost of maintenance 
and the cost of renewal of the surface. The base, curbs and drain- 
age structures will ordinarily last so long a time that their cost 
is negligible in determining economical life, and has no bearing 
on comparison of surfaces. 

As the pavement ages, the cost of maintenance will increase 
and consequently the average cost of maintenance per year will 
gradually increase. The quotient obtained by dividing the initial ' 
cost of the surface by the years of life will decrease as the pave- 
ment increases in age. At first this quantity will be greater than 
the average annual cost of repairs so that the sum of the two 
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quantities will decrease from year to year. Eventually, how- 
ever, the average annual cost for repairs will increase more 
rapidly than cost divided by years of life will decrease and the sum 
of the two will begin to increase each year. Hence a pavement 
has reached its economical life when 

total cost of repairs to date + cost of renewal of surfac e 
years of life 
becomes a minimum. 

Residual Value. — It has been previously pointed out that a 
pavement has some value left in it at the end of its economical 
life. The base may be used again, or the pavement as a whole 
may be used as a base for a new surface. Some of the materials 
of the worn-out surface may be usable. As an example, the old 
surface material from a sheet-asphalt pavement may be utilized 
for the binder course for the new pavement; old stone blocks 
may be redressed and reset. 'The residual value is the difference 
between the initial cost of the original pavement and the cost of 
a new surface that will be suitable for the pavement at the end 
of the economical life of the first surface. 

That the various factors entering into the annual cost and 
especially the wear of traffic are susceptible of fairly exact 
analysis has been demonstrated by British highway engineers 
and some excellent estimates have betn made by American 
engineers and the following tables are inserted as indicating the 
kind of information that should be available when selecting the 
type of pavement. 

Table 39. — Showinq Estimated Annual Cost of Pavements 
Fob a Period of 40 Ybars^ 



Type 


Life, yean 


First ooet 


Annual oott 
per square yard 


Macadam 


10 
20 
15 
10 
15 
10 


1.00 
3.25 
3.00 
2^66 
3.75 
1.25 


SO. 179 


Granite block, grout filler 


0.200 


Brick, grout filler 


0.240 


Bitulithic 


0.2S4 


Wood blocks 


0.292 


Tar macadam. 


0.296 







^Engineering and Contracting, Dec. 20, 1911. 
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For a Period of 50 Years' 



Type 


Initial cost 


Average cost 

per year for 

60 years 


AsBumed life 


Granite block 


3.60 

2.00 
3.50 
2.25 


0.27 
0.164 
0.274 
0.199 


25 


Ai?pha1ti<*, , . . , 


18 


Woodblock 


20 


BHck 


15 







Recapitulation. — ^The selection of types of pavement involves 
the following analysis, as has been already outlined. 

1. The selection of those types that possess physical charac- 
teristics suitable to the location. 

2. The elimination from pavements complying with the 
requirements (1) of those that obviously do not have the 
necessary durability. 

3. The elimination of pavement types surviving the selection 
in (2) for which suitable materials cannot be obtained at reason- 
able cost. 

4. An estimate of the economical life of each type remaining 
under consideration is then made. This estimate will be possible 
only after an analysis of traffic on the street to be paved. 

5. A financial comparison of the types remaining under 
consideration is made, based on the probable initial cost in the 
community and the following factors would enter into such a 
tabulation : 

. . Initial cost — residual value 

^ economical life 

(6) Average annual cost of maintenance, 
(c) Average annual cost of cleaning. 

^Tillson's Street Pavements and Paving Materials. 
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CHAPTER XIX 
THE DESIGN OF PAVEMENTS 

The primary requirement for a pavement is that it serve as a 
trackway for vehicles, and this fact must be given first con- 
sideration in the design. The convenience and comfort of the 
user are to be insured regardless of other factors that enter for 
secondary consideration. 

Other things are often of importance and have considerable 
bearing on the design. These are drainage of abutting property, 
appearance, effect on value of abutting property, cost and 
problematical future traffic needs. 

Grades. — The principles discussed as applying to the grades 
suitable for rural highways should apply equally to grades on 
streets, but topographical features often limit the application of 
those principles, and a few general rules have been gradually 
established to guide in the determination of the grade line for 
streets. 

I. The top of the curb on residence streets should always be 
lower than the lawns or parkings on either side. It is usually 
necessary to carry storm water and water resulting from melting 
snow from residence property to the pavement in order to dis- 
pose of it. This requires that the sidewalk shall slope slightly 
toward the curb and that the parking between the walk and curb 
line shall also slope toward the curb. 

Sometimes the drainage may be carried to a side street, or to 
an alley and thus permit a curb higher than the lawns alongside, 
and in other instances utility requires the street to be filled to a 
considerable height above the adjacent property for short dis- 
tances, but these are special cases. 

Occasions also arise where the curb is very much lower than 
the lawns of residences along the street. In such instances the 
sidewalk is ordinarily lowered so that a slope of about ^ in. 
per foot is* obtained from the walk to the top of the curb. The 
lawn is then graded back so as to slope sharply to the walk, or a 
long sodded slope is constructed. In those cases where the 

350 
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lawns must be 5 or more ft. above the sidewalks, retaining 
walls are often constructed at the property line of sufficient 
height to retain the lawns. 

In a business district the top of the curb must be enough 
below the floor line of the buildings along the street to permit 




f*#'#r«-//'— H<- SO*'--' 



>it-ff—>^*\ 



Residence Street 60 Ft. Wide 




U— // >4< ' s^' *^-"/^' 

Retail Business Street 




\i4'^—€'-">r< ia'—'>^ 20'— ^^-—JS'—-*^- — S*->f4'H 

/^ Boulevard for a Small City 




Elaborate Boulevard throucjh High Class Residence District 
FiQ 87. — Typical designs for streets. 

constructing the walk with a slope toward the curb. Here again 
special cases may arise where the curb will be higher than the 
floor line, but these are unusual and must be considered as 
exceptions. 

On business streets those buildings that have a floor line 
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considerably above the sidewalk must be provided with steps at 
the door to facilitate entrance This is exceedingly undesirable 
and if the condition exists throughout a block the sidewalk is 
more frequently placed at the floor line and steps are provided 
at the curb, an arrangement that seems to be much more 
satisfactory. 

Since the sidewalks in a retail district are used by large numbers 
of pedestrians, the design of the street ought to include suitable 
facilities for pedestrians. Ramps can be provided instead of 
steps whenever room will permit, and every precaution be taken 
to insure convenience and safety of those who use the walks. 

II The grades should be held to as low a per cent, as possible, 
but the necessity of connecting with intersecting streets and 
fitting to existing sidewalks and buildings will largely determine 
the grades. 

It is comparatively easy to show that a great saving in energy 
will result from grade reduction on busy city streets, and doubt- 
less instances constantly occur where large sums of money may 
wisely be expended to reduce grades. On the other hand, 
property lines have long been established and buildings have 
been erected in accordance with existing grades and lines, and 
any considerable change is likely to result in heavy damage to 
property. It is not uncommon to encounter grades as high as 
8 per cent, on city streets, and sometimes grades as high as 15 
per cent, exist and people endure them. 

III. The grade line should be broken only at streets or at 
alleys. Often it is possible to provide a continuous grade for a 
full block or for a greater distance, and this should be done wher- 
ever feasible. If occasion demands, the grade may be changed 
at any street or alley intersection. The object of having the 
grade continuous for an entire block is one of appearance and of 
convenience to those using abutting property, and cannot be 
laid down as an inflexible rule. 

IV. The type of surface to be used must be considered in 
determining the limiting grades or, if topographical conditions 
preclude grade adjustments, the streets must be paved with a 
material suitable to the grade. If it is necessary or desirable 
to use a certain type of pavement, such as creosoted wood block, 
then the grades must not exceed that which experience has shown 
to be the maximum permissible for that type. 

The following table gives safe limits of grade for the various 
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types of surface where subjected to mixed traffic but as may be 
expected there is Uttle uniformity in practice in this respect. 

Tablb 40. — Ordinary Maximum Grades for Various Types of 

Surface 

Per cent. 

Wood block 3 

Asphalt block 6 

Brick 10 

Sheet asphalt 5 

Bituminous macadam 8 

Bituminous macadam without seal coat 10 

Concrete 8 

Hillside brick 12 

Granite block open joint (sand or pitch filler) 1^ 

Bitulithic, asphaltic concrete 7 

Width of Pavement. — The width of the pavement is directly 
dependent upon the number of vehicles that will use it, and the 
width of the sidewalk upon the number of pedestrians. It is 
customary to allow a width of 8 ft. for each line of vehicles and 
a width of 2 ft. for each line of pedestrians. The minimum width 
for a residence street is usually 24 ft. and is based on the assump- 
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Fig. 88. — Pavement with a low curb. 

tion that at times a vehicle may be standing at the curb on one 
side of the street and two others may pass at the same point. 
For convenience, then, the width must provide for three lines of 
traffic or 24 ft. Fig. 87 shows a cross-section typical of such a pave- 
ment. This will not always apply to little-used streets in small 
cities where the width may be reduced to 18 ft. Since a vehicle 
cannot readily turn around in that width, narrow pavements are 
constructed with a low curb so that a wheel can readily pass over 
it on occasion. Fig. 88 shows a cross-section typical of those used 
for this class of pavement. 

If a residence street is closely built up and serves a large 
territory with many vehicles constantly passing, the width must 
be greater than 24 ft. It will be common to find vehicles stand- 
ing at opposite curbs and there must be room between for two 

23 
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vehicles to pass. The total width required is then 32 ft. In 
practice this is frequently reduced to 30 ft. Similarly a street 
may be encountered upon which, in addition to vehicles standing 
at opposite curbs, there may be fast or auto traffic and some horse- 
drawn traffic. It will frequently happen under these conditions 
that three vehicles will be passing at the point at which vehicles 
are standing at the curb, and a width of 40 ft. will be required. 
This is sufficient width for the most heavily traveled residence 
streets, except boulevards that carry a large amount of pleasure 
traffic. 
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Fig. 89. 



On boulevards it is not uncommon to have two distinct lines 
of traffic moving in each direction and the vehicles in each line 
constantly turning out to pass those in front. In addition, two 
lines of vehicles may be standing at the curbs, making in all 
eight lines of traffic to provide for and 64 ft. of paved width is 
the minimum that will be adequate. 

If the street has a car line, 10 ft. of width should be added for 
a single track, and 16 ft. for a double track. 

On business streets the same general principles are observed 
except that where the street is too narrow to provide both ample 
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carriage way and ample walkway, preference is given to the 
carriage way to some extent. 

In a wholesale district the walkway is of secondary importance 
and the carriage way must be very wide. This is due to the 
necessity of trucks backing up to the curb to load and unload. 
This requires at least 16 ft. of width on each side or a total of 
32 ft. for vehicles standing at each curb. If, in addition, pro- 
vision is made for two lines of traffic and a double-track car 
line, a total width of 64 ft. is necessary. Often it is desirable to 




80 40 

Width of Pavement in Feet 

Fig. 90. 



provide for four lines of moving vehicles or a total width 
of 80 ft. 

In every instance the width of a pavement should be deter- 
mined only after a careful traffic census has been taken and 
analyzed. To be too conservative as to the needs of the traffic 
is to insure congestion on the improved street and to restrict the 
movements of vehicles so as to seriously hamper the handling 
of commodities. 

Cross-slope. — The cross-slope of a pavement is provided to 
cause the water to flow to the gutters. If the surface is rigid 
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and dense and exceedingly regular, a very slight cross-slope is 
sufficient. If the surface is somewhat elastic and apt to become 
slightly uneven, a greater cross-slope is required. 

The slipperiness of any pavement is somewhat increased by an 
increase in the cross-slope; hence with those types of pavement 
that tend to become slippery, it is customary to use as slight a 
cross-slope as is consistent with drainage. 
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On hills the drainage is taken care of without regard to the 
cross-slope, and, consequently, in order to avoid an increase in 
slipperiness, only enough cross-slope should be used to insure 
that the water will work gradually to the curb. 

Since the amount of water flowing on the pavement will in- 
crease toward the curbs, it is desirable to gradually increase the 
cross-slope as the curb is approached. This is accomplished by 
making the finished surface paraboUc in form with the vertex at 
the crown line of the pavement. 
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The total crown to be used for various types of pavements may 
be determined from the diagrams shown in Figs. 89, 90, 91 and 
92. These are well-known and frequently used rules, and, 
although they do not agree very closely, there are no data to 
indicate conclusively which is the best. Undoubtedly modifica- 
tions of the amount of crown shown by the diagrams are 
frequently necessary to accommodate the pavement to local 
conditions, but the diagrams are satisfactory under average con- 
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FiQ. 92. 



ditions. When the total crown has been decided upon, points 
on the cross-section can be readily determined from the parabolic 
formula. Usually if four points are determined that will suffice 
except on very wide streets. At one-fourth the distance from 
the center line to the curb the drop is one-sixteenth the total 
amount of crown; at one-half the distance from the center line 
to the curb the drop is one-fourth the total amount of crown. 
This is commonly referred to as the quarter point. At three- 
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fourths the distance from the center line to the curb the drop is 
nine-sixteenths the total crown. 

If there are car lines on the street, the width between the 
outside rails should be deducted from the width between curbs 
in computing the crown, and the cross-section should be laid 
off from the outside rails instead of from the center line of the 
street. 

Unsymmetrical Streets. — Many instances are encountered 
where the gutter lines of streets are not at the same elevation. 
This should be avoided so far as possible but sometimes it is the 
only design practicable; and if the property on opposite sides of 
the street differs more than 1 or 2 ft. in elevation, a symmet- 
rical cross-section will appear to be unsymmetrical, an optical 
illusion that has been quite generally encountered by engineers. 
The unsymmetrical cross-section not only has a better appear- 
ance than the symmetrical but also simplifies the design at the 
intersection with other streets. When an unsymmetrical sec- 
tion cannot be avoided and the street does not have car tracks, 
the crown line or highest part of the pavement should be shifted 
to the high side of the street so that the cross-slope will be alike 
on both sides of the crown line. This is accomplished as follows: 



Fia. 93. 

First determine the street that would have a crown equal 
to y' — 2/ (Fig. 93) which, for illustration, may be assumed to 
be 93^ in. This is the crown of a 50-ft. street, if sheet asphalt 
is used. See Fig. 89 (Washington, D. C, rule). Half of this is 
25 ft. The difference between this width and that of the street 
shown in Fig. 93 is 35 ft. Determine the proper crown for a 
street 35 ft. wide which is 6% in. The crown line would then be 
25 plus 173^ equals 42.5 ft. from the low curb {x', Fig. 93), and 
the total crown on the low side of the pavement would be 9J^ 
plus 6^4 equals 163^ in. (y'. Fig. 93), while on the side next the 
high curb the crown would be 6^ in. (y. Fig. 93). 

It is apparent that 15^ in. is not exactly the theoretical 
crown for a street of a half width of 42.5 ft. (85 ft. wide) since, 
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according to the formula used the crown would be 16^ in. The 
exact width for which 15^ in. is the proper crown can be com- 
puted and a second approximation can be made and thus arrive 
at very nearly the ideal crown for the portion of the pavement on 
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Fia. 94. — English practice in street layouts. 
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the low side, but since all of the rules are empirical it is un- 
necessary to go to that refinement in general practice. 

Car Tracks on Unsymmetrical Streets. — If a single car track is 
to be provided for on an unsymmetrical street, it should be placed 
at the crown line and not at the middle of the street. If the 
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street is too narrow to permit thiS) then the crown line must 
coincide with the rails and the slope in the high side of the pave- 
ment reduced to the lowest possible amount, so as to hold 
down the necessary slope on the low side of the pavement. If a 
double-track car line is to be provided for, each track should be 
placed with the outside rail at the elevation determined for that 
point on the crossnsection by the preceding paragraph. This 
will necessitate sloping the pavement sharply between the tracks, 
but since that part of the street is little used by vehicles and the 
portion outside the tracks is, it is the best solution to a very 
unsatisfactory condition. At street intersections the tracks 
would be brought to the elevation of the intersecting pavement. 

Here again the lack of room or other conditions may force 
the tracks to the middle of the street and necessitate a steep 
slope on the* low side of the pavement. This is dangerous 
when the pavement is slippery and imsatisfactory at any time. 

Intersections. — In the design of intersections three factors 
must be considered; the safety of traflSc, the comfort and con- 




Fia. 95. — Showing false curb and cover plate over the gutter at the 

cross-walk. 



venience of pedestrians, and the proper disposition of storm 
water. 

Since vehicles will be constantly turning the comers, the 
slope of the pavement ought not to be too great and should 
preferably be in the direction that will favor traffic. In the 
ideal case the pavement will slope upward from each of the four 
curb corners to the crown line. Every possible effort should be 
made to establish the grades so as to bring abK)ut that con- 
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dition, but when it is impossible the departure should be only so 
much as demanded by the conditions. 

For the comfort and convenience of pedestrians the sidewalks 
are commonly raised only a short step above the gutter, and are 
constructed with a moderate slope upward from the curb. In- 
numerable special conditions arise to modify the ideal plan, but 
the departure from the ideal should be no greater than necessary. 
The maximum allowable cross-slope for a sidewalk is ^ in. per 
foot, but a much lower slope is decidedly preferable. The ideal 
slope is about }i in. per foot. 

Storm water should be disposed of by means of manholes and 
catch-basin inlets so constructed that they do not inconvenience 
traffic and without danger of flooding the intersection. 




Fig. 96.— Showing intersection pavement warped up to the top of the curb 

at the cross-walk. 

I 

In residence districts the plan shown in Fig. 95 is commonly 
employed. The pavement at the crosswalk is warped up to the 
elevation of the curb, a false curb and cover provided at each 
gutter and one catch-basin constructed at each corner. The 
sidewalk is thus made continuous across the pavement and the 
water flows between the false curb and the true curb, but under 
the cover plate. The width of the channel between the curb 
and the false curb is usually 6 in., but 8 or 10 in. is sometimes 
necessary. This type of intersection has the disadvantage of 
being Uncomfortable for vehicles turning the corner, particularly 
if they "cut in.'' But on residence streets where traffic is light, 
it is a satisfactory type of intersection and takes care of the 
drainage without inconvenience to pedestrians. A modification 
of this type of intersection is shown in Fig. 96. The pavement is 
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warped up to the top of the curb at the crosswalk and thus the 
walk is continuous across the street. The catch-basin for the 
street water is placed some distance from the crossing and 
the gutter is sloped away from the crossing. The water from 
the intersection is taken care of by four catch-basins placed at the 
four curb corners, each taking the water from one-fourth of the 
intersection area. 

Not infrequently the intersection is constructed without pro- 
vision for pedestrians to cross the gutters without wading when 
storm water is flowing, but this is poor practice, especially in 
residence districts. 

The two types of intersection mentioned above are entirely 
unsuited to business streets or other streets where traffic is heavy, 




Fia. 97. — Showing special gutter design for streets where automobiles regu- 
larly stand at the curb. 

because of the inconvenience to traffic caused by the warped-up 
pavement at the crosswalk. 

For business streets two general methods of caring for drainage 
are in common use. These are designed with many variations 
as to detail, but the essential points are alike. At the walk 
corners the pavement is warped up to the level of the curb 
entirely around the corner, and drainage is provided as in- 
dicated by the arrows in the figure. A variation in this plan 
is to provide catch-basins as shown but to continue the 
gutter around the corner so that pedestrians must step up or 
down at the curb. 

The other general plan is to provide a single water inlet at each 
curb corner with the gutter continuous around the corner. When 
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any considerable amount of water is flowing, pedestrians must 
wade across and this is, of course, undesirable. 

Central Gutter Pavements. — From time to time engineers have 
advocated the construction of pavements with the gutter at the 
middle. This is the common practice for alley pavements and, 
in a few instances, street pavements have been so constructed. 
The practice has never become general because some of the 
objections such as numbers 1, 2 and 3 in the following, apply to 
fundamental characteristics and probably cannot be entirely 




Fia. 98. — Showing conventional intersection design for a business street. 

overcome. The following categorical statement is believed to 
fairly represent present opinion in the matter. 

ADVAHTAGE OF A CENTRAL GUTTERS 

Some of the principal advantages of such a pavement are as 
follows: 

1. The capacity of the pavement to carry storm water is many 
times that of the pavement constructed in the old way. 

2. It will keep the dirt and filth in the center of the street 
where it was made and where it can be easily cleaned or washed 
away. 

3. With this construction it will be easier and more convenient 

*W. G. Kirchoffer, in The Municipaliiy for January, 1916. 
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to establish street grades to conform to existing conditions than 
it is with the present method of street construction. 

4. It will be more economical in the cost of catch-basins and 
sewers, as one or possibly two catch-basins will take the place 
of four or more. 

5. No need of deep gutters with costly covers for sidewalks, 
which are an obstruction to the street. 

6. Lower curbs or none at all in the residence sections, except 
such as might be formed of sod. 

7. Greater convenience in driving up to the curb. No mess 
of water, filth, paper, cigar stubs, etc., to alight into from a 
carriage or auto. 

8. More sanitary because storm water, or water from street 
washing, would be more concentrated and therefore wash the 
street cleaner. 

9. The appearance of the street will be improved from the 
esthetic point of view. 

10. Less crown (or anti-crown) in this case will be needed. 

11. Street will be more easily cleaned, as the debris will be 
concentrated in one windrow in jjlace of two as now. 

12. This form of street pavement will tend to divide traffic 
to right and left side of the street. 

13. Great advantage on boulevarded streets where four gutters 
are now necessary. 

14. Where concrete is used as a paving material the tendency 
to crack along the center line will be reduced because the expan- 
sion of the pavement, due to temperature changes, will put com- 
pression stresses in the pavement at the center line instead of 
tension stresses as is now the case when the street is crowned 
at the center. 

DISADVANTAGES OF PAVEMENT 

Some of the disadvantages to such a form of street are: 

1. On a narrow street with car tracks, the gutter would be 
between the rails which would cause debris to accumulate in the 
wheel grooves. This objection could be eUminated on a wide 
street by making a low point each side of the car tracks. 

2. During heavy storms the stream of water in the center of 
the street might be too deep to walk through. 

3. Where the grade is slight and where there is freezing and 
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thawing weather, water may collect in pools 4 to 6 ft. wide, 
freeze and make traffic in the center of the street difficult. 

4. If pavement is made thick at the curb and thin at the center, 
fear has been expressed that the pavement would crack along 
the center line. 

5. Fear has been expressed that rapidly moving vehicles at 
street intersections would tend to skid toward the center of the 
pavement instead of toward the curb, as would be the case of 
a crowned street. This contention would be true in case of 
vehicles turning around a comer to the right, but if the vehicle 
was turning to the left the new form of surface would tend 
to keep the vehicle in the street and right side up, while with 
the clrowned siuface, as at present, the vehicle has a tend- 
ency to skid down the crown toward the curb and possibly 
overtium. 

The Design of Street Intersections. — One of the most trouble- 
some problems encountered in street design is the establishment 
of grades at intersections. So many and diverse are the con- 
ditions encountered that no simple rules can be laid down 
covering all cases. Moreover, practice has not been anywhere 
nearly standardized, nor can it be. The design of inter- 
sections is therefore a matter for special study every time it 
presents itself. A few fairly well defined principles may be laid 
down that will serve as a guide in working out most of the 
cases that occur. 

Streets with Grades less than 2 per cent. — (a) The center- 
Une grade is carried without a break across the intersection 
and the curbs on opposite sides of the street are not at the 
same elevation. The difference in elevation on a 40-ft. street 
with a 2 per cent, grade will be 0.8 ft. and this can readily be 
taken care of by either varying the height of the curb so as to 
keep the gutters at nearly the same elevation, or by using 
an unsymmetrical cross-section for the street, or by both means. 
It may be desirable to keep the curbs and the pavement cross- 
section symmetrical on the more important of two intersecting 
streets, and have a break in the grade line of the other at the 
curb line of the first. This is frequently done where one street 
is a main thoroughfare and the other a cross street. 

As a general rule difficulty is experienced in securing a safe 
and properly drained intersection if the difference in elevation 
of the opposite curbs is much greater than 1 ft., i.e., on a 50- 



Digitized by 



Google 



366 CONSTRUCTION OF ROADS AND PAVEMENTS 



# 



80.00 



S 



I 



8 

Q 



49^ 



4^.0 f .68 



50.00 50.40 
50190 



3ss: 



5Lg 



^«.M • SOJlV. 



50115 



Ourb Height OJ' 



60.00 .50jn 



flM 



2JiiT>ow m 



49.18 



^.«-»49-a»-V 



40.90 



9.65 4. SD.01 i » ffl^ 
49J70 • 1 



60.78 



51.08 



FiQ. 99. — Design of intersection for residence street with light grades. 
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Fig. 100. — Design of intersection for grades less than 3 per cent. 
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ft. pavement when the grade of the intersecting street is 2 
per cent. When such is the case, method (b) may be used. 
Fig. 99 shows the design of an intersection for a residence street 
with slight grades. 

(6) The other method of designing intersections for streets 
of light grades is to make the elevations of the four curb corners 
the same. The grade lines of each street will then break at the 
curb lines of the intersection. This design is generally easily 
carried out on residence streets, but may be difficult in a business 
district on account of the established building-line elevations. 
From the standpoint of securing an intersection that is safe for 
vehicles, it is to be commended. It has the disadvantage 
of putting the curb line somewhat below the level of the lots on 
the uphill side of the street, but this is a secondary considera- 
tion. Fig. 100 shows the design of an intersection for a busi- 
ness street with slight grades. 

Streets with Grades Over 2 Per Cent. — If streets are on grades 
greater than 2 per cent, and especially if they reach 5 per cent, 
or more, it is frequently impossible to carry the grades con- 
tinuously across intersections because of the difference in height 
of curb that would result, although it should be done if possible, 
The grade cannot always be broken at the curb line because of 
the difficulty of securing reasonable grades to the sidewalks, es- 
pecially on business streets. On residence streets it is some- 
times possible to adjust the grades of walks if the street grades 
do not exceed about 4 per cent., and make the break in street 
grade at the curb line of the intersecting street. When that is 
possible it is the best solution of the problem as it usually increases 
the grades on the remainder of the block less than any other 
method of treatment. Figs. 101 and 102 show designs of inter- 
sections for grades in excess of 2 per cent. 

For business streets satisfactory grades at the intersection are 
secured by flattening the street grade across the intersection, 
making the break in the grade line at the property line of the 
intersecting street. It will easily be seen that this increases the 
grade along the remainder of the block. 

This emphasizes the desirability of flattening the grade only 
so much as is necessary to secure a satisfactory intersection 
This can only be determined by repeated trial for any given 
intersection. On account of the variation of width of paving and 
sidewalk, no uniformity exists in the procedure, but whatever 
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modification is made looks to one end, viz., to secure an inter- 
section with reasonable slope and sidewalks that fit to the curb 
grade without undue cross-slope. This cross-slope may be as 
great as 6 per cent, and in exceptional cases 10 per cent., but 
for ordinary cases should be held as low as 2 per cent. 

For the intersection of streets crossing at excessive grades or 
for streets intersecting at acute angles, the problem becomes 
very compUcated and the procedure outlined by Mr. Vernon S. 
Moon in a paper read before the Municipal Engineers of the 
City of New York has been widely quoted and commended. 
It is given as one of the examples of good practice at the end of 
this chapter. 
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FiQ. 101. — Design of intersection with steep grades. 

Curbs. — Curbs are used at the edge of the pavement except 
in those cases where the street is in the outskirts of the city 
and in reality serves the purpose of a country road. The curb 
defines the edge of the pavement and thus adds somewhat to the 
appearance of the street; it retains the soil and sod on the park- 
ing so that it will not wash onto the pavement; it serves to confine 
traffic to the paved area thus protecting the grass plots or side- 
walks from the encroachment of traffic and it serves as one side 
of the drainage channel directing the water into the proper 
outlets. Thus the curb serves a utilitarian as well as an 
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ornamental purpose. Both appearance and utility must be 
considered in the design and construction. 

Height of Curbs. — The height of curb is dependent partly 
upon securing good appearance and partly upon having ample 
height to prevent traffic encroaching on the grass plots or side- 
walks. In special cases it may also depend upon the amount of 
storm water carried in the gutter. A* uniform height of curb is 
desirable because of the appearance and in residence districts 
this height is usually either 6 or 8 in. In business districts the 
height of the curb is usually either 6, 8 or 10 in., but the tendency 
is to have it somewhat higher on the average than in residence 
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Fia. 102. — Design of intersection for diagonal streets. 

districts. At corners the curb should never be less than 6 in. 
high so as to prevent vehicles cutting in on the grass plots or 
walks in turning the corner. 

In cities where the street grades are very light, it is frequently 
necessary to secure drainage by sloping the gutter independent 
of the grade of the crown line of the pavement, which results in 
the curb height varjring along the block. This does not look as 
well as if it were of the same height, but is not otherwise ob- 
jectionable. 

In hilly cities many special conditions arise requiring a varia- 
tion in the height of the curb from point to point along the 

24 
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street or on opposite sides at the same point. These conditions 
are unavoidable and are objectionable only on account of the 
appearance. 
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Fig. 103. — Designs of curbs and combined curb and gutter. 

Stone Curbs. — Sandstone, granite and limestone are used for 
curbs, the latter less commonly than the other kinds. The size 
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of the blocks used is variable but for residence streets and for 
ordinary business streets it is usually 5 in. thick and from 4 
to 8 ft. long. The depth will depend upon the thickness of the 
pavement and the amount of exposed face desired. 

For streets where heavy trucks are likely to back in against the 
curb, granite should be used if it is advisable and the thickness 
should be at least 6 in. and 8 in. is better. 

The curbstones should extend to the bottom of the pavement 
base and the total height of the stones will, therefore, depend 
upon the kind of pavement and is usually between 16 and 20 in. 

Radius Curbs. — The curb is curved at the corners where streets 
or alleys intersect. The radius at alley corners may be 3 or 4 ft. 
and at street corners 6 to 9 ft. on business streets, and 6 to 12 ft. 
on residence streets. The longer the radius the easier for traffic 
to round the corner, but this cuts in on sidewalk space on busi- 
ness streets and that limits the possible radius to about 9 ft. 
Radius stone are more expensive than straight curbs, and the 
longer the radius, of course, the more expensive. For that reason 
the radius is held as low as consistent with reasonable convenience 
at the corners. The curved portion of the curb is formed with 
stone that have one face dressed to the prescribed radius, while 
the back may be either dressed to a corresponding radius or may 
be a chord. Usually the corner is formed with two radius stones, 
but on the curves of a radius exceeding 6 ft., more than two stones 
are commonly employed. The ends of radius stone are dressed 
to a radial line so that the joints will be of uniform width. 

Concrete Curbs. — Portland-cement concrete curbs are quite 
extensively used, especially where suitable stone curbing is 
expensive. The concrete curb is usually made 6 in. thick and 
deep enough to reach to the bottom of the pavement base. The 
aggregates used are sand and broken stone passing a ^-in. ring 
and retained on a 3^-in. ring. Where it may be secured, granite 
or some equally hard stone is desirable, but a good qiiality of 
limestone may be used satisfactorily. Graded and bank-run 
gravel are also widely used. The mixtures employed are 1 part 
cement, 2 parts sand, and 3 parts stone, or 1 part cement, 23^ 
parts sand and 4 parts stone, the former being preferable. The 
general principles already discussed as applying to the selection 
and testing of concrete materials apply to curb work as well as 
to any other kind of concrete construction. 

The exposed face of the curb and the top is finished with a wood 
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float to give a rough or granular appearance not unlike that of 
sandstone. This is accomplished by tamping the concrete in 
place and allowing it to set suflSciently to permit the removal of 
the forms. The forms are removed as soon as possible and the 
curb is scoured with a wood float and water until the desired 
surface is obtained. This cannot be carried out successfully 
if the finishing is delayed too long. 

In other instances the concrete is placed between metal forms 
or smooth plank forms, and the top is finished with a steel float. 
The face receives no special finish, but if the forms are smooth 
the face will be smooth and not unsightly. 

Cw^ ctaobit of adjustment 
4'hrabo^ Ovft^rHa^ \ 

Parkway- 




Fig. 104. — Catch basins without trap. 

In every case the upper edge of the curb next the pavement is 
struck oflf with an edging tool to a radius of about 1 in. 

The curb is constructed in sections about 6 ft. long to take 
care of expansion, and to give an appearance resembling stone. 
The sections are separated from each other during construction 
by means of a metal platen 3^ in. thick which is set in the forms 
and serves as a partition to separate the sections. Cutting the 
sections with a trowel does not answer the purpose. After the 
concrete sets the platen is removed, leaving a joint between the 
sections. 

Much difficulty is experienced at curb corners unless adequate 
provision is made for expansion. It is good practice to provide 
an expansion joint 1 in. wide between the last straight section of 
curb and the first section of radius curb at the corner. It is 



Digitized by 



Google 



THE DESIGN OF PAVEMENTS 



373 



usually unnecessary to fill this joint, but if a filler is used it should 
be some kind of elastic felt. 

Like the stone curb, the concrete curb should be placed on some 
substantial foundation such as hard-tamped clay, stone, gravel 
or cinders. Fig. 103 shows settings used for curbs. 

Armored Curb. — The curved portion of the curb at corners and 
sections where trucks are likely to back in against it are protected 
by a metal plate which is built into the curb. Fig. 103 shows 
three types of protection commonly employed, but many others 
are used. 

For severe service the concrete curb should be made 8 in. thick 
and should have a heavy protection plate. 

With concrete pavements the curb is often made integral with 
the pavement, as discussed elsewhere. 
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Fig. 105. — Catch basins with trap. 

Curbs on Country Briclr Roads. — The curb on a brick country 
road is made integral with the base and with the top level with 
the surface of the pavement (see Fig. 50). It is usually made of 
a better mixture of concrete than the base l)ecause it will be sub- 
jected to some wheel wear and is constructed after the base has 
been completed but before it has had time to set. 

Concrete Combined Curb and Gutter. — This type of curb is 
used on residence streets where a smooth gutter is desired or 
where the appearance of such a curb is deemed superior to that 
of the straight curb. It is commonly constructed of a rather lean 
base and with a rich mortar coat of about 3^ in. thickness, for 
the surface. The size varies considerably and Fig. 103 shows a 
few of the commonly used designs for this type of curb. Formerly 
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it was deemed impractical to build this curb of varying height, 
but methods of construction have been perfected that make it 
possible to do so, and maintain a constant width of gutter slab. 
The base is usually made of 1-2)^-5 mixture and the surface a 
1 to 2 mortar. The forms are set and the concrete for the base 
which is mixed with but little water is tamped in place and struck 
off. The front form board for the curb is then removed and the 
mortar coat is applied and struck off by means of a templet 
drawn along the side form boards. If the curb is not of uniform 
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Fig. 106. — Typical manhole designs. 

height the templet for the top of the curb is omitted, and that is 
finished by means of the trowel or steel float. Care must be used 
in the construction to insure a neat and workmanlike finish, and 
the mortar coat must be applied before the base has taken a set. 
If dust from the street settles on the base before the top is applied, 
or if the base has taken a set, it will prevent the mortar coat from 
adhering and later it will scale off. 

As with straight curbs the combined concrete curb and gutter 
is made in sections separated by metal platens set in the forms 
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and same provisions for expansion are necessary as are employed 
with straight curbs. The combined curb and gutter must be 
placed on a substantial foundation of well-tamped gravel or 
cinders. The grade and alignment must be carefully maintained 
for the sake of appearance, and to insure good drainage. 

In recent years this type of curb has been built of one course 
of 1-2-4 concrete in the manner already described for the straight 
curb. This is particularly desirable if it appears that traffic 
will get out on the gutter slab to any extent. 

The concrete combined curb and gutter should not be used for 
business streets because the constant use of the gutter slab as a 
pavement will wear the slab so that it will become rough and 
uneven. It is also quite likely to wear into a groove at the line 
where the pavement proper joins the gutter slab. 

Special Gutter Designs. — With most types of sheet pavements 
it is desirable to provide a gutter of some inelastic material for 
some traffic conditions. If vehicles stand at the curb on a sheet 
pavement, the wheels will form depressions that will hold water 
and thus interfere with drainage. It is good practice to provide 
a gutter slab about 18 in. wide made of concrete, vitrified brick 
or creosoted wood blocks. Either the concrete or stone curb may 
be used. 

Where the streets are on grades exceeding 3 per cent, some 
difficulty is experienced in starting the load on wood-block and 
sheet pavements because of the poor footing afforded for horses. 
Horse-drawn trucks that stop at the curb to deliver goods are 
thus inconvenienced. If vehicles stand continually along the 
curb it is desirable to provide an inelastic slab in this area. 
The gutter slab for such locations is sometimes made about 6 
ft. wide, constructed of vitrified brick or stone blocks. The 
remainder of the pavement may be creosoted wood blocks or a 
sheet surface. This type of gutter slab is undesirable for sheet 
surfaces on heavy traffic streets because of the tendency for a 
rut to form at the edge of the slab. Fig. 97 shows a special design 
of curb and gutter. 

Catch-basins. — Storm water from pavements is ordinarily 
disposed of by means of storm-water sewers or by means of 
sewers carrying both storm water and sewage, but the former is 
the more common method. 

The street water will carry miscellaneous rubbish, manure, and 
often considerable quantities of soil. If this material gets into 
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the sewer it is likely to become lodged on some obstruction and 
finally the accumulation will clog the sewer. For that reason 
the street water is first taken into a catch-basin and from the 
catch-basin the water, freed of most of the detritus, flows into the 
sewer. The catch-basin is so designed that it can be cleaned 
out as occasion demands. 
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Fig. 107. — Typical curb inlet designs. 

Catch-basins may be constructed beneath the gutter, entirely 
under the paved area or they may be constructed just back of the 
curb in the sidewalk area or in the sodded space of residence 
streets. The catch-basins are of a wide diversity of design, a 
few of which are shown in Fig. 104. If the storm water is taken 
into a combination sewer, it is necessary to provide a water seal 
or trap so that odors will not reach the street from thfe sewer. 
Fig. 105 shows the design of catch-basins of this type. 
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Fig. 108. — Types of inlet castings. 
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Manholes. — At the junction of the pipe from a catch-basin 
and the sewer, the connection is made by means of a manhole. 
The drains from several catch-basins often lead to the manhole 
through which the sewer is carried. Fig. 106 shows a few types 
of manholes. 

Curb Inlets. — Sometimes street water is taken directly to the 
sewer instead of through an intervening catch-basin, and when 
such is the case the curb inlet is employed instead of the catch- 
basin. The curb inlet differs from the catch-basin only in that 
it has no receptacle for collecting the street refuse carried by 
the water. Several types of curb inlets are shown in Fig. 107. 

Catch-basins and Curb-inlet Covers. — The perforated covers 
through which the water flows into the catch-basin or inlet are of 
great variety, and the particular type employed in any case will 
depend, to some extent upon local conditions and to a greater 
extent upon cost. A simple perforated or slotted cover is to be 
avoided if any considerable quantity of paper, leaves or other 
similar material is likely to be washed to the catch-basin, as the 
opening will clog readily. The type that provides a slotted 
grating for the gutter and a false curb with a large opening is 
to be preferred in this case. Fig. 108 shows a few of the many 
types of castings that are in use. 

CAR TRACK PAVING 

Types of Pavement for Car Tracks. — Whether the car-track 
paving shall be of the same material as that used on the re- 
mainder of the street depends upon several conditions. Any 
street that carries a large amount of heavy truck traffic must 
have a very durable type of pavement and the car-track paving 
may be of the same type as the remainder of the street. Streets 
that are paved with stone blocks, wood blocks or vitrified brick 
generally have car tracks paved with the same material. 

If the traffic is mixed and not as heavy as indicated in the 
preceding paragraph the car track paving may be of some more 
durable material than is used for the remainder of the street 
It will readily be seen that in turning on to the car track, or in 
crossing it, there is a tendency for the steel-tired wheels to sUde 
along the rail for a distance, thus bringing severe wear on the 
paving next the rail. At crossings where the tracks curve around 
corners or the trackwork is otherwise complicated the paving is 
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likely to be cut up into small areas that receive severe service. 
In such cases it is good practice to provide a very durable 
car-track pavement. Thus we often find that streets that are 
paved with sheet pavements (sheet asphalt, asphaltic concrete, 
bitulithic, etc.) have car tracks paved either with wood blocks, 
granite blocks, or vitrified brick. 

Even for moderate-traffic streets paved with sheet surfaces it 
is common to use a "toothing" along each rail. This consists 




Fid. 109. — Illustrating need of expansion joints in curbs and walks. 

of one or two rows of wood blocks or vitrified brick laid along the 
rail with the long dimension parallel to the center line of the 
track. 

T3rpes of Car-track Rails. — ^The type of the rail is an important 
factor in the life of the car-track paving. Three types or modi- 
fications of them are employed. If a car track is not adequately 
supported the continual vertical motion of the rail as the cars pass 
will gradually loosen the paving blocks adjacent to the rail. 
Once loosened, water enters and softens the supporting soil 
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under the ballast and hastens the deterioration of both track 
and pavement. 

The effect of any movement of the track is increased if the 
paving blocks extend under the head of the rail. 

T-rails. — The T-rail is of the form that is used for steam roads 
except that the rail is higher so as to permit the pavement being 
placed above the ties and to afford a more rigid support for cars. 
Where the rail is of this type a special-shaped Daving block is 
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Fia. 110. — Paving along T rails. 

often employed to form a groove for the car-wheel flanges. This 
is not a satisfactory type of car-track paving for streets of heavy 
vehicular traffic because drivers will permit the wheels of vehicles 
to travel in the groove next the rail and the concentration of 
traffic soon wears out the paving. Fig. 110 shows the arrange- 
ment of the paving along rails of this kind. The T-rail is most 
economical for the street car company. 
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Grooved Rails. — The shape of this rail is best shown by 
Fig. Ill which also shows the arrangement of the paving along 
tracks of this kind. Since the top of the rail is even with the 
pavement surface there is no tendency to guide the wheels of 
vehicles along the track. 

Lipped Rails. — This rail is similar to the grooved rail as will 
be seen by reference to Fig. 112. 
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Fig. 111. — Paving along grooved rails. 
* 
Track Construction. — Regardless of the type of rail used, in- 
creasing attention is being paid to the track construction and 
especially to the foundation construction. The thickness of the 
ballast under the ties varies with soil conditions but is rarely less 
than 6 in, and often is more than 1 ft. The difficulties en- 
countered with car-track paving are generally due to insufficient 
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Fig. 112. — Paving along side-bearing rails. 




stability of the track. Figs. 110, 111, 112 show the recom- 
mended practice for car-track construction on paved streets 
and represent the minimum requirements permissible. 

Pavement Foundations. — The design of the foundation is one 
of the neglected factors in pavement design, probably because 
foundation failures are not always immediately apparent or are 
readily explained by "unforseen contingencies." It is apparent 
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that the foundation is the vital part of the pavement and should 
be carefully designed. The function of the pavement is to trans- 
mit the load from the wearing surface to the earth subgrade and 
in so doing to distribute the load over sufficient area that the 
subgrade will not be distorted by the pressure. The necessary 
thickness depends upon the nature of the earth foundation, the 
bearing power of the soil, the weight of the loads that the pave- 
ment will carry and the rigidity of the wearing surface. 

For any known soil condition the foundation thickness needed 
for a sheet surface is greater than for a block-pavement sur- 
face carrying the same traffic. Likewise the macadam or gravel 
foundation for a given surface must needs be thicker than a 
Portland-cement concrete foundation for the same pavement. 
Soils of low-bearing power require greater thickness than stable 
soils. 

The proper thickness should be determined only after an 
examination of the soil that will form the subgrade and the special 
considerations of foundation thickness has been discussed for 
each type of surface in the preceding chapters. The following 
table of average thickness of foundation for good soil conditions 
will be of interest for comparison. 



Table 41. — Comparison of Thickness op Pavement Foundations 



Type of surface 



Thickness of foundation 
for residence streets 



Gravel or 
macadam, in. 



Concrete, 
in. 



Granite blocks. . 
Wood blocks . . . 
Brick (grouted) 

Bitulithic 

Sheet asphalt. . 
Asphalt blocks. 



Thickness of foundation 
for business streets 



Gravel or 
macadam, in. 



8 to 10 
6 to 8 

8 



Concrete, 

in. 



6to8 
6 to 8 
5 to6 
6 
6 
6 



EXAMPLE OF GOOD PRACTICE^ 

1. Definition of Platforms. — The center-line intersection shall 
be deemed to be the point of intersection of the center lines, except 
for cases where the center lines do not meet at a common point 

^ Mr. Vernon S. Moon in the proceedings of the Municipal Engineers of 
the City of New York, 1911. 
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when it shall be the area included within the center lines at their 
intersection. 

The curb-line platform shall be deemed to comprise the area 
included within the lines connecting the points on intersection of 
the curb tangents, or in the case of a street terminating at another 
street it shall comprise the area within the prolongations of the 
curb lines across the intersection and a line joining the curb 
tangents. 

The building-line platform for rectangular intersections shall 
be deemed to include the area bounded by the prolongations of the 
building lines of both streets across the intersection so as to 
comprise the greatest platform area. In the case of other than 
right-angled intersections, it shall comprise the area bounded by 
the respective lines of each street and by lines at right angles 
or normal to the center lines and passing through acute-angled 
building line corners, or the corners giving the greatest platform 
area. If the intersection of the center lines falls without the 
building-line platform, as above described, the said platform shall 
be increased sufficiently to include the said intersection. When 
the building-line corner is turned with a curve the platforms above 
defined shall be indicated upon the map unless herein definitely 
fixed. 

2. Definitions of Elevations Fixing Grades. — Unless otherwise 
indicated on the map, the elevations shown at a street intersec- 
tion shall be deemed to be that fixed for the point of intersection 
of the center lines of both streets affected, or for the center line 
intersection. 

3. Treatment of Center-line Intersection. — The center-line 
intersection, when it comprises an appreciable area and unless 
otherwise shown on the map, shall have a uniform elevation at its 
boundaries, and in determining the elevations for the other plat- 
forms herein described, the center-line intersection referred to 
as a basis of calculation shall be deemed to be the nearest point 
on the center line of each street at the boundary of the said 
platform. 

4. Treatment of Platform for Streets Having a Light Grade. — 
If the grade of each of the intersecting streets is 3 per cent, or 
less, as determined by calculating the rate between the es- 
tablished elevations, the elevation of the center lines of each 
street within the limits of the curb-line platform shall be the same 
as that fixed for the center-line intersection. The elevation of 
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Fig. 113, — Showing design and use of guard fences. 
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the curbs shall be determined as indicated in Paragraph 8. 
Provided, however, that the difference in the elevation of points 
on the center lines opposite any building-line corner, shall not 
provide a greater transverse sidewalk slope than that fixed as 
the maximum in Paragraph 7, in which latter event the building- 
line platform shall be used and the grades of that portion of the 
streets adjoining the said corners shall be flattened between the 
boundaries of the building-line platform and the center-line inter- 
section, as provided in Paragraph 5 (a). 

6. Treatment of Platform for Streets Havmg a Steep Grade 
or Meeting at an Acute-angled Intersection. — (a) If the grade of 
any portion or portions of intersecting streets adjoining a building- 
line comer is over 3 per cent., as calculated between the estab- 
lished elevations, or if a further flattening of the platform grade is 
required to provide proper sidewalk slopes, for any part of an 
intersection described in Paragraph 4, the grades of the said 
portion or portions of each street shall be reduced between 
the boimdaries of the building-line platform and the center- 
line intersection as follows: If the intersecting streets are of 
the same width, the grade of the street traversing the shorter 
block length adjoining the intersection shall be reduced one- 
third and that of the street traversiiig the longer block shall be 
reduced two-thirds. In case the streets have different widths, 
the grade of the wider street shall be reduced one-third and that 
of the narrower street two-thirds between the above limits. 
All grades less than 3 per cent, which are not herein required to 
be flattened shall be applied at the same rate as originally com- 
puted between established elevations. Provided, that in no 
case shall the maximum platform and sidewalk slopes fixed in 
Paragraphs 6 and 7 be exceeded. 

Any excess in grade over that allowed in Paragraph 7 shall be 
removed by further flattening, as follows: 

(6) Special flattening of platform grades for extreme cases of 
steep grades or acute-angled intersections. If the difference in 
elevation tentatively fixed for points on the center lines of 
intersecting streets opposite any building-line corner, after 
applying the minimum and up to the maximum transverse 
sidewalk slope on the higher and lower sides respectively, exceeds 
the maximum transverse sidewalk grades hereinbefore described, 
the elevation of each street at the boundary of the building-line 
platform shall be adjusted to remove the excess, the adjustment 

25 
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of each of the said elevations being directly proportional to the 
grade of each as originally flattened or applied. 

For all cases covered by Paragraphs (a) and (6) the elevations 
at the intersections of the center line of each of the narrower 
streets or at the streets traversing the longer blocks, if they 
are of equal width, with the curb-line platform of the inter- 
sected street shall be the same as the elevation of a point on the 
center line of the intersected street immediately opposite the 
first-named intersection, except that the elevation at this point 
shall be abandoned when the grade along the center line between 




Fig. 114. — ^A patrolman on a Maryland road. 

the curb-line platform and the building-line platform exceeds 
the grade as originally computed. 

The grades of the center line of the wider street or of the 
street traversing the shorter block, if they are of equal width, 
shall be uniform between the exterior boundaries of the building- 
line platform and the center-line intersection, except that the 
maximum platform slope hereinafter fixed shall not be exceeded. 
The grades of the center line of the narrower street or of the 
street traversing the longer block, if they are of equal width, 
shall be uniform between the elevations fixed at the exterior 
boundaries of the curl>5ine platform, and also between the 
latter point aad the center-line intersection. 
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6. Maximum Platform Grades* — The maximum allowable 
grade along the center line between the curb-line platform and 
the center-line intersection shall be at the rate of 4 per cent., 
unless otherwise indicated on the map. 




Fig. 115. — Patrol outfits Illinois State Highway Department. 

The grades along the center line between elevations estab- 
lished within the limits of a building-line platform shall be 
uniform, subject only to the flattening provided for in Para- 
graph 5 (ft). 

7. Transverse Sidewalk Grades. — Whenever practicable, the 
sidewalk shall slope upward in a direction at right angles to the 
curb toward the building line at the rate of 2 per cent. 
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The elevation of the sidewalk at the building-line corner shall 
be determined by applying this rate to the elevation of the curb 
giving the higher building-line elevation, at a point inunediately 
opposite the comer, unless the resulting grade on the lower side 
exceeds 6 per cent., in which case the sidewalk shall be level on 
the higher side and a greater transverse sidewalk slope up to the 
maximum shall be used on the lower side. 

The maximum transverse sidewalk slope shall be 6 per cent., 
except in those cases where the street grade as originally com- 
puted on any street adjoining a building corner is more than 6 
per cent., when the maximum slope shall be 10 per cent, for 
either street, opposite the said corner. In no case shall the side- 
walk at the building line be lower than that of a point im- 
mediately opposite it on the curb. 

If the transverse sidewalk slope at the building-line corner 
is more or less than 2 per cent., it shall be made to agree with this 
latter rate at a point distant 25 ft. from the building-line corner. 

8. Curb Elevations. — The relation between the elevation of 
the center lines and of the top of the curbs at points immediately 
opposite it at the boundary of and outwardly from the building- 
line platform shall be as follows: For roadway widths of 24 ft. 
or less the top of the curbs shall be 0.1 ft. higher than the center 
line. For roadway widths ranging from 24 ft. up to and includ- 
ing 34 ft. the top of the curbs and the center line shall be at the 
same elevation. For roadway widths ranging from 34 ft. up 
to and including 44 ft. the top of the curbs shall be 0.1 ft. lower 
than the center line. For roadway widths ranging from 44 ft. 
up to and including 54 ft. the top of the curbs shall be 0.2 ft. 
lower than the center line, and for roadway widths ranging from 
54 ft. up to and including 64 ft. the top of the curbs shall be 
0.3 ft. lower than the center line. 

The elevation of the intersection of the curb tangents shall be 
determined from a point immediately opposite on the center line 
of the wider street or the street traversing the shorter block, if 
they are of equal width, subject, however, to the same correction 
in elevation between the top of the curbs and the center line as 
herein provided. 

9. Depth of Gutters. — Whenever practicable a standard depth 
of gutter of 0.4 ft. shall be used. 

10* Curb Grades at Comers. — The tangents in the curbs shall 
be graded uniformly between the elevations established for them 
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at the boundaries of the building-line platform and at the inter- 
section of the curb tangents. The curve formed in the curb 
joining the tangents shall follow a uniform grade between the 
elevations of the curb tangents at the points of curve. 




Fig. 116. — Camp for convicts on highway construction. 

11. Grades between Platforms. — ^The grades of the center line 
and of the curbs between the elevations computed at platform 
intersections, or between a platform and an intermediate estab- 
lished elevation, shall be uniform. 
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CHAPTER XX 

TESTS FOR BITUMINOUS ROAD AND PAVING 
MATERIALS 

The following methods of testing are those commonly employed 
for bituminous materials. Those marked with an asterisk have 
been adopted by the American Society for Testing Materials, 
or proposed for adoption. Those proposed by the special Com- 
mittee of the American Society of Civil Engineers are indicated 
thus (t). Others are employed by the U. S. Ofl5ce of Public 
Roads and Rural Engineering, or are special tests as indicated 
by the several footnotes. 

MELTING POINT (Cube Method)* 

The melting point of a bituminous material is not clearly 
defined as a rule and this test determines an arbitrary tempera- 
ture which is significant for comparisons and is in reality a 
softening point. 

The material whose melting point is to be determined, is melted 
and poured into a mould that will make a 3^-in. cube. The 
mould is of brass and is carefully amalgamated to prevent the 
material from sticking to it. The sample and mould are immersed 
, in ice water for about 20 min. A No. 10 gage wire 6 in. long is 
bent at right angles for a length of ^ in. at one end, and the short 
end of the wire is thrust through the center of the cube so that 
one of the diagonals of the vertical face of the cube is parallel to 
the long part of the wire. A piece of white paper is placed in the 
bottom of a bottle about 2 in. in diameter and 4 in. high. The 
long part of the wire is passed through the cork of the bottle so 
that the lower edge of the cube will be within 1 in. of the bottom 
of the bottle. A thermometer is also passed through the cork 
so that the bulb is near the cube. The bottle is placed in a water 
or oil bath and the temperature of the bath is raised at a rate of 
3** to 6°C. a minute. The sample gradually softens and finally 
flows off the wire. The melting point is the temperature shown 
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by the thermometer inside the bottle at the time that the 
material touches the paper in the bottom of the bottle. 

SOFTENING POINT {Ring and Ball Method)* 

Apparatus. — Brass ring 15.875 mm. (% in.) in diameter, 6.35 
mm. {J4: i^^-) deep, 2.3825 mm. (%2 ^^') wall, suspended 25.40 
mm. (1 in.) above bottom of beaker. Steel ball 9.525 mm. 
(^ in.) in diameter, weighing between 3.45 grams and 3.50 grams. 
Standardized thermometer. Glass beaker, approximately 600 
c.c. capacity. 

Operation. — Carefully melt sample and fill ring with material 
to be tested. Remove any excess. Place ball in center of ring 
and suspend in beaker containing approximately 400 c.c. of 
water at a temperature of 5°C. (41°F.). Arrange thermometer 
bulb within ^ in. of sample and at same level. Apply heat 
uniformly over bottom of beaker in quantity sufficient to raise 
temperature 5°C. (9®F.) per minute. Record temperature at 
starting test and every minute thereafter until test is completed. 
(Rate of heating is very important.) Softening point is tem- 
perature at which specimen has dropped 1 in. Successive tests 
should average within 3**C. For temperatures above 95**C., 
glycerine shall be used instead of water. 

FLOW POINT* 

This test is similar in character to the melting-point test and is 
used as a ready means of determining the relative consistency of 
paving cements, particularly the different mixes for the same job 
and presumably of the same consistency. It may also be used 
to determine with a fair degree of accuracy the distance each of 
several paving cements will flow in a given time. Care must 
be taken to maintain the plates at a uniform temperature 
throughout the period and to have all parts of the plate at the 
same temperature. 

The test is made by moulding cylinders of the paving cement in 
a brass collar that is ^ in. in diameter and 54 in. long. The 
cylinders are pressed onto the flow plates until they adhere and 
then immersed in water until they all come to the same tem- 
perature. The plate is then set at an angle of 45** to the hori- 

* See "The Modem Asphalt Pavement," by Clifford Richardson. 
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zontal on a wooden support, which has been covered with 
asbestos, in the Freas oven which has been heated to the required 
temperature, usually 160**F. When any one of the cylinders has 
flowed to the bottom of the plate, the plate is removed from the 
oven and the distance each has flowed is measured. The time 
during which the flow took place is also recorded, i.e., the time the 
plate was in the oven. For very hard cements a higher tem- 
perature may be used. 

SPECIFIC GRAVITrt 

The specific gravity is usually determined by means of a 
wide-mouth pycnometer, by displacing distilled water with an 
equal volume of the material whose specific gravity is desired. 
The temperature of the water and the bituminous material must 
be carefully maintained during the test. The standard tem- 
perature for bituminous road materials is 25°C. The method 
is applicable to other materials of a viscous nature, but the 
temperature may be other than is used for road materials. 

Care must be taken to prevent air bubbles forming in the 
material as it is poured into the pycnometer, but usually no 
difficulty is encountered if they are heated until quite fluid. 

The clean, dry pycnometer with stopper is first weighed empty 
and this weight called Wi. It is then filled with freshly distilled 
water at 25°C. in the usual manner, the weight again taken and 
called TTj. The bitumen should be brought to a fluid condition 
by the gentle application of heat, care being taken that no loss 
by evaporation occurs. When sufficiently fluid, enough is poured 
into the pycnometer, which may, also be warmed, to about half 
fill it, without allowing the material to touch the sides of the 
tube above the desired level. If the presence of air bubbles is 
suspected, the pycnometer may be agitated gently, or it may 
be necessary to place the tube and contents in the oven for a few 
minutes. The tube and contents are cooled at 25°C. for at least 
20 min. in any suitable manner and weighed with the stopper. 
This weight is called Wz. Distilled water at 25®C. is then poured 
in until the pycnometer is full, the stopper inserted and the 
whole weighed. This weight is called W^. From the weights 
obtained the specific gravity of the bitumen may be calculated 
as follows: 



Specific gravity = 



(T»^2-W^i)-(W^4-Tr,) 
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The following method is adapted for fluid oils, such as fluxes, 
dust layers and creosotes: 

The material whose specific gravity is to be determined is 
poured into a tin cup and placed in a water bath maintained at 
the proper temperature, which is usually 25*^C. for road oils and 
38®C. for creosote oils. The material in the cup is stirred with the 
thermometer until it comes to the prop)er temperature and is 
then poured into a hydrometer jar. The hydrometer is then 
placed in the liquid and given sufficient time to come to rest in 
the viscous liquid and the specific gravity read from the gradua- 
tion at the surface of the liquid. A second reading should be 
taken and the hydrometer be pushed down a few scale divisions 
and if it fails to rise to the original reading the liquid is too 
viscous for the method. 

The Westphal balance is sometimes used for determining the 
specific gravity of fluid oils. 

The specific gravity of solid material is most readily determined 
by suspending a lump of the material from the balance by means 
of a silk thread and weighing first in air and then in distilled water at 
the proper temperature. It should be allowed to rest in the water 
about five minutes so as to come to the temperature of the water. 
The lump should weigh in air, 1 or 2 grams. If the material has a 
specific gravity less than unity a 1- or 2-gram scale weight may be 
suspended with the sample to cause it to sink, suitable corrections 
being made. 

PENETRATION* 

Definition. — ^The consistency of a bituminous material is ex- 
pressed as the distance that a standard needle vertically pene- 
trates a sample of the material under known conditions of loading, 
time and temperature. Where the conditions of test are not 
specifically mentioned, the load, time and temperature are under- 
stood to be 100 grams, 5 sec, 25°C. (77°F.) and the units of 
penetration to indicate hundredths of centimeters. 

APPARATUS 

The container for holding the material to be tested shall be a 
flat-bottom, cyUndrical dish, 55 mm. (2^6 in.) in diameter and 
36 mm. (1% in.) deep. 

The needle for this test shall be of cylindrical steel rod 50.8 
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mm. (2 in.) long and having a diameter of 1.016 mm. (0.04 in.) 
and turned on one end to a sharp point having a 6.35-mm. {}i-m,) 
taper. 

The water bath shall be maintained at a temp)erature not vary- 
ing more than O.l^C. from 25'*C. (77''F.). The volume of water 
shall be not less than 10 liters and the sample shall be immersed to 
a depth of not less than 10 cm. (4 in.) and shall be supported on a 
perforated shelf not less than 5 cm. (2 in.) from the bottom of the 
bath. 

Any apparatus which will allow the needle to penetrate without 
appreciable friction, and which is accurately calibrated to yield 
results in accordance with the definition of penetration, will be 
acceptable. 

The transfer dish for container shall be a small dish or tray of 
such capacity as will insure complete immersion of the container 
during the test. It shall be provided with some means which 
will insure a firm bearing and prevent rocking of the container. 

Preparation of Sample. — The sample shall be completely 
melted at the lowest possible temperature and stirred thoroughly 
until it is homogeneous a^d free from air bubbles. It shall then 
be poured into the sample container to a depth of not less than 
15 mm. {% in.). The sample shall be protected from dust and 
allowed to cool in an atmosphere not lower than 18**C. (65°r.) 
for 1 hr. It shall then be placed in the water bath along with 
the transfer dish and allowed to remain 1 hr. 

Testing. — In making the test the sample shall be placed in the 
transfer dish filled with water from the water bath of sufficient 
depth to completely cover the container. The transfer dish 
containing the sample shall then be placed upon the stand of 
the penetration machine. The needle, loaded with specified 
weight, shall be adjusted to make contact with the surface of the 
sample. This may be accomplished by making contact of the 
actual needle point with its image refiected by the surface of the 
sample from a properly placed source of light. Either the read- 
ing of the dial shall then be noted or the needle brought to zero. 
The needle is then released for the specified period of time, after 
which the penetration machine is adjusted to measure the 
distance penetrated. 

At least three tests shall be made at points on the surface 
of the sample not less than 1 cm. (% in.) from the side of the 
container and not less than 1 cm. (^ in.) apart. After each 
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test the sample and transfer dish shall be returned to the water 
bath and the needle shall be carefully wiped toward its point 
with a clean, dry cloth to remove all adhering bitumen. The 
reported penetration shall be the average of at least three tests 
whose values shall not ^differ more than four points between 
Tn^yjmiim and minimum. 

When desirable to vary the temperature, time and weight, 
and, in order to provide for a uniform method of reporting results 
when variations are made, the samples shall be melted and cooled 
in air as above directed. They shall then be inmiersed in water 
or brine, a3 the case may require, for one hour at the temperature 
desired. The following combinations are suggested: 
at 0**C. (32^F.) 200-gram weight, 60 sec. 
at 46.1^C. (115**F.) 60-gram weight, 5 sec. 

THE FLOAT TESTf 

The apparatus consists of an aluminum saucer into which a 
brass sleeve may be screwed. A small quantity of the material 
to be tested is heated in a metal spoon until quite fluid, with 
care that it suffers no appreciable loss by volatilization and that 
it is kept free from air bubbles. It is then poured into the collar 
in a thin stream until slightly more than level with the top. The 
surplus may be moved, after the material has cooled to room 
temperature, by means of a spatula blade which has been slightly 
heated. The collar and pFate are then placed in a tin cup con- 
taining ice water maintained at 5**C., and left in this bath for at 
least 15 min. Meanwhile another cup is filled about three- 
fourths full of water and placed on the tripod, and the water is 
heated to any desired temperature at which the test is to be made. 
This temperature should be accurately maintained, and the saucer 
with the brass collar in place is floated on the surface of the water 
and the time required to melt out the plug of bituminous mate- 
rial is taken with a stop watch. This test is more frequently 
employed with tars than with asphalts. The temperature may 
be 32*»C., 50**C., or 100*»C. 

DUCTILITY* 

The ductiUty test is made both on asphalt cfements and road 
binders and upon the bitumen extracted from these materials or 
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from paving mixtures. The ductility is the distance in centi- 
meters that a standard briquette of the material will elongate 
before breaking. The sample to be tested should be heated 
gently until fluid and should then be stirred carefully to insure 
that it is homogeneous. The mould is then filled, and excess 
being poured in to allow for shrinkage during cooUng. When 
cool the briquette is trimmed to the mould with a hot spatula. 
The briquette is placed in a water bath maintained at 25**C. for 
at least 20 min. The test is then made in one of the machines 
designed for the purpose. The rate of elongation should be 
6 cm. per minute and the temperature of the water bath must be 
within H°C. of the standard which is 25°C. 

LOSS ON HEATING* 

The amount lost by oils and asphaltic compounds when they 
are heated in an oven at a temperature of 163°C. (325**F.) 
.plus or minus l^C. shall be determined by heating fifty (50) 
grams of the water-free substance contained in a fiat-bottom 
dish, the inside dimensions of which are approximately 65 mm. 
(2^6 ^^') ill diameter, by 35 mm. (about 1% in.) deep (3 oz. 
Gill-style ointment box, deep style) for 5 hr. 

The oven in which the substance is to be heated shall be 
brought to the prescribed temperature before the sample is intro- 
duced, and the temperature of the sample under test shall be 
regarded as that of a similar quantity of the same material im- 
mediately adjoining it in the oven, in which the bulb of a stand- 
ardized thermometer is immersed. 

The oven may be either of circular or rectangular form and the 
source of heat either gas or electricity. 

The samples under test shall rest in the same relative position 
in a single row upon a perforated circular shelf 24.8 cm. (9.75 in.) 
in diameter, suspended by a vertical shaft midway in the oven 
which is revolved by mechanical means at the rate of from 5 to 
6 revolutions per minute. 

Note. — If additional periods of heating are desired, it is recommended 
that they be made in successive increments of 5 hr. each. 

If the residue after heating is to be tested for penetration, the 
sample should be thoroughly mixed by stirring until it is cool, 
and thereafter manipulated in accordance with the directions of 
the Standard Test for Penetration of Bituminous Materials. 
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SPECIFIC VISCOSITYt 

The viscosity of fluid bituminous road binders may be deter- 
mined at any desired temperature by means of the Engler vis- 
cosimeter. 

As all viscosity determinations are recorded as relative to that 
of water, the viscosimeter. should be calibrated as follows: The 
cup and outlet tube should first be scrupulously cleaned by means 
of a soft cloth. The stopper is then inserted in the tube and the 
cup filled with water at 25®C. to the top of the projections. The 
measuring cylinder is placed directly under the outflow tube so 
that the material, upon flowing out, will not touch the sides, and 
the stopper is then removed. The time required for 50 c.c. of 
water should be about 11 sec. and for 100 c.c. about 22.8 sec. 

Bituminous road materials are tested in the same manner as 
water and the temperature at which the test is made is controlled 
by the bath. The material should be brought to the desired 
temperature and maintained there for at least 30 min, before 
making the test. The results are expressed as specific viscosity 
compared with water at 25°C., as follows: 

Specific viacoflity 1 Secondi for passage of given volume at A**C. 

at A**C. J Seconds for passage of same volume of water at 25*'C. 

The temperatures commonly employed for this test are 25®C. and 
50°C. 

TOTAL BITUMEN AND FREE CARBON f 

Dissolve 2 grams of the material to be tested in 100 c.c. of 
carbon disulphide and set aside for 15 min. In dissolving the 
material add a small amount of the carbon disulphide to the sam- 
ple of material which has been weighed in a 150-c.c. Erlenmeyer 
flask and shake until the lump of material is dissolved, then add 
the remainder of the disulphide. The insoluble portion is de- 
termined by filtering the solution through a Gooch crucible fitted 
with an asbestos pad. 

The asbestos pad in the Gooch crucible is made as follows: 
Beat a quantity of long-fiber amphibole asbestos in a mortar 
until well broken and then place in a large bottle and cover with 
distilled water and shake thoroughly. Place the Gooch crucible 
in a filter tube and pour a small quantity of the mixture from the 
bottle into the crucible and apply Ught suction. Add asbestos 
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until the holes in the crucible show but dimly through the pad 
when the crucible is held to the Ught. Dry the crucible to con- 
stant weight and record the weight. 

Filter the solution of compoui^d and carbon disulphide through 
the crucible and again dry to constant weight. This is accom- 
plished by placing the crucible on top of an oven until the bisul- 
phide has evaporated and then placing it in the oven at lOO^C. 
for 20 min. The crucible should then be cooled in a desiccator 
and weighed. Then ignite the crucible until all carbon is burned 
o£f and weigh again. The difference between the second and 
third weights is "free carbon*' if the compound was a tar. If an 
asphalt is being tested the weight of the sample minus the differ- 
ence between the first and second weights is "total bitumen." 
The difference between the first and third weights is' "ash" 
which should also be noted. 

FIXED CARBONt 

The determination is made in accordance with the method 
described for coal in the Journal of the American Chemical Society , 
1899, volume 2, page 116 and is as follows: 1 gram of the material 
is placed in a platinum (^cible weighing from 20 to 30 grams 
and having a tightly fitting cover. It is then heated for 7 min. 
over the full fiame of a Bunsen burner. The crucible should be 
supported on a platinum triangle with the bottom of the crucible 
from 6 to 8 cm. above the top of the burner. The flame shoidd 
be fully 20 cm. high when burning freely and the determination 
should be made in a place free from drafts. The upper surface 
of the cover should burn clear, but the under-surface should 
remain covered with carbon, excepting in the case of some of 
the more fluid bitumens, when the under-surface of the cover 
may be quite clean. 

The crucible is removed to a desiccator and when cool is 
weighed, after which the cover is removed and the crucible is 
placed in an incUned position over the Bunsen burner and ignited 
until nothing but ash remains. Any carbon deposition on the 
cover is also burned off. The weight of the ash remaining is 
deducted from the weight of the so-called fixed or residual car- 
bon, which is calculated on a basis of the total weight of the 
sample, exclusive of mineral matter. Owing to sudden expan- 
sion in burning some of the more fluid bitumens, it is well to 
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hold the cover down with the end of the tongs until the most 
volatile products have burned o£f. 

SOLUBILITY IN 86° NAPHTHA f 
(Asphaltene Detennination) 

This determination is made in the same manner as its total 
bitumen except that the solvent is naphtha having a gravity of 
86° on the Beaum6 scale. This solvent is exceedingly volatile 
and it must always be tested as to gravity before being used. 

The insoluble portion of the material is calculated in percentage 
of the bitumen in the material and the constituent compounds 
are called asphaltenes. 

' SOLUBILITY IN CARBON TETRACHLORIDE f 
(Carbene Determination) , 

The test is made exactly in the same manner as the test for 
total bitumen, except that the solvent is carbon tetrachloride. 
The percentage of bitumen insoluble is calculated as a percent- 
age of the total bitumen in the material, and the compounds that 
constitute the insoluble residue are called carbenes. 

ANALYSIS OF FLUXES 

The properties of fluxes are determined in exactly the same 
manner as are similar properties of other bituminous materials. 

The number of such properties determined will depend upon 
the purpose of the examination. For ordinary purposes the fol- 
lowing properties are determined: 

Specific gravity 

Flash point 

Viscosity 

Loss on heating 

Fixed carbon 

Paraffine scale 

Solubility in carbon disulphide ♦ 

Solubility in carbon tetrachloride 

DISTILLATION* 

Sampling. — The sample as received shall be thoroughly stirred 
and agitated, warming, if necessary, to insure a complete mixture 
before the portion for analysis is removed. 
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Dehydration. — If the presence of water is suspected or known, 
the material shall be dehydrated before distillation. About 
500-c.c. of the material is placed in an 800-c.c. copper still 
provided with a distilUng head connected with a water-cooled 
condenser. A ring burner is used, starting with a small flame at 
the top of the still, and gradually lowering it, if necessary, until all 
the water has been driven oflf . The distillate is collected in a 200- 
c.c. separatory funnel with the tube cut off close to the stopcock. 
When all the water has been driven over and the distillate has 
settled out, the water is drawn off and the oils returned to the 
residue in the still. The contents of the still shall have cooled 
to below lOO^C. before the oils are returned, and they shall be 
well stirred and mixed with the residue. 

Apparatus. — The apparatus shall consist of the following 
standard parts: 

(a) Flask. — The distillation flask shall be a 250-c.c. Engler 
distilling flask, having the following dimensions: 

Diameter of bulb 8.0 cm. 

Length of neck 16.0 cm. 

Diameter of neck 1.7 cm. 

Surface of material to lower side of tubulature .... 11 .0 cm. 

Length of tubulature 16. cm. 

Diameter of tubulature 0.9 cm. 

Angle of tubulature 76° 

A variation of 3 per cent, from the above measurements will 
be allowed. 

(6) Thermometer, — Thermometer is to be made of resistance 
glass and to be filled with CO2 under pressure of one atmosphere 
at 300°C., and to be provided with an expansion bulb at the top. 
It is to be annealed at 400®C. for 96 hr. and slowly cooled. It 
shall be graduated in single degrees Centigrade from minus 5® 
to plus 400° and the length of the graduations from 0° to 400® to 
be 300 mm., plus or minus 10 mm. The diameter of stem is to 
be 7 mm., plus or minus 1 mm. When the thermometer is at a 
temperature of 26°C., and plunged into a free flow of steam, the 
meniscus shall pass the 90° mark in not less than 6 sec. 

The thermometer shall be set up as for the distillation test, 
using water, naphthalene and benzophenone as distilling liquids. 
The correctness of the thermometer shall be checked at 0°C. and 
100°C. after each third distillation until seasoned. 
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Condenser. — The condenser tube shall have the ^ following 
dimensions: 

Adaptor 70 mm. 

Length of straight tube 185 mm. 

Width of tube 12-15 mm. 

Width of adaptor end of tube 20-25 mm. 

Stands. — Two iron stands shall be provided, one with a uni- 
versal clamp for holding the condenser, and one with a light grip 
arm with a cork-lined clamp for holding the flask. 

Burner and Shield. — A Bunsen burner shall be provided, with 
a tin shield 20 cm. long by 9 cm. in diameter. The shield shall 
have a smaU hole for observing the flame. 

Cylinders. — The cylinders used in collecting the distillate shall 
have a capacity of 25 c.c, and shall be graduated in tenths of a 
cubic centimeter. 

Setting up the Apparatus. — The apparatus shall be set up with 
the thermometer placed so that the top of the bulb is opposite 
the middle of the tubulature. All connections should be tight. 

Method. — One hundred cubic centimeters of the dehydrated 
material to be tested shall be placed in a tared flask and weighed. 
After adjusting the thermometer, shield, condenser, etc., the dis- 
tillation is commenced, the rate being so regulated that 1 c.c. 
passes over every minute. The receiver is changed as the mer- 
cury column just passes the fractionating point. 

The following fractions should be reported: 

Start of X- nn^r 

distillation ^ ^^" ^• 

llO^C. to iro^'c. 

170**C. to 235°C. 

235**C. to 270*'C. 

270''C. to 300*»C. 
Residue. 

To determine the amount of residue, the flask is weighed again 
when distillation is complete. During the distillation the con- 
denser tube shall be warmed when necessary to prevent the de- 
position of any subhmate. The percentages of fractions should 
be reported both by weight and by volume. 

PLASH POINT AND BURNING POINTf 

Open-cup Method. — The apparatus consists of a brass cup of 
about 50 c.c. capacity which is supported inside a larger brass 

26 
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cup in such a manner that the smaller cup may be entirely sur- 
rounded with a bath of cotton seed oil or paraffine. The two 
cups are usually supported on a tripod which carries a rod from 
which the thermometer is hxmg with the bulb immersed in the 
material to be tested. 

In performing the test the bath is filled and the vessel contain- 
ing the sample is placed on the bath with the thermometer in 
position. The sample is heated at the rate of about 5°C. per 
minute and is tested from time to time by means of a very small 
gas flame. The testing flame is obtained by drawing down a 
piece of glass tubing to form a tube about 5 mm. in diameter and 
using it for a burner thus securing a thin flame aboul }i in. long. 
The testing flame is passed over the surface of the sample and a 
slight distance from it from time to time andwhen a bluish flame 
spreads entirely over the surface the flash point has been reached 
and the temperature is taken. 

If the burning point is also desired, the heating is continued 
and the testing with the gas flame repeated until a flame is main- 
tained over the surface of the sample after the testing flame is 
removed. This is the burning point and the temperature is 
taken. 

Closed-cup Method. — For this method a brass cup containing 
about 300 c.c. is used which is provided \^ith a glass cover in 
which is one hole for inserting the thermometer and one for the 
testing flame. The surface of sample to be tested is abput }4 in. 
below the glass cover. The cup is provided with an oil bath 
similar to that which was described for the open-cup method. 
The test is made as for the open-cup method, the testing flame 
being inserted through the small hole in the glass cover. The 
indication of the flash point is the same as in the open-cup method. 

With either method the test must be made in a place free from 
draughts and the rate of heating must be carefully controlled. 

DETBRMINATION OF AMOUNT OF BITUMEN IN A SHEET ASPHALT 
OR ASPHALTIC-CONCRETE PAVING MIXTURE 

The Centrifugal Method. — The aggregate is prepared for anal- 
ysis by heating until it is sufficiently soft to be thoroughly dis- 
integrated by means of a large spoon. The disintegrated aggre- 
gate is then allowed to cool, after which a sufficient amount is 
taken to yield, on extraction, from 30 to 50 grams of bitumen. 
About 300 grams of a sheet-asphalt mixture and 600 grams of an 
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asphaltic-conorete mixture should be used. The sample is placed 
in the bowl of the centrifugal machine, and a ring ^ in. wide, 
cut from felt paper, is fitted on the rim, after which the cover 
plate is placed in position and drawn down tightly. If the bitu- 
men is to be recovered and examined, the felt ring should be 
previously treated in the empty extractor with a couple of 
charges of carbon disulphide in order to remove any small amount 
of grease or resin that may be present, although a proper grade 
of felt should be practically free from such products. The bowl 
is now placed on the motor shaft and an empty bottle is placed 
under the spout. One hundred fifty cubic centimeters of carbon 
disulphide is poured into the bowl through the funnel. After 
allowing the material to digest for a few minutes the motor is 
started, slowly at first in order to permit the aggregate to dis- 
tribute uniformly. The speed should then be increased sufiB- 
ciently by means of the regulator to cause the dissolved bitumen 
to flow from the spout in a thin stream. When the first charge 
has drained, the motor is stopped and a fresh portion of disul- 
phide is added. This operation is repeated from four to six 
times with 150 c.c. of disulphide. With a little experience the 
operator can soon gage the amoimt for any given material. 
When the last addition of solvent has drained off, the bowl is 
removed and placed with the cover plate uppermost on a sheet of 
manila paper. The cover plate and felt ring are carefully laid 
aside on the paper and, when the aggregate is thoroughly dry, it 
can be brushed on a pan of the rough balance and weighed. The 
difference between this weight and the original weight is the 
amount of bitumen extracted plus such mineral aggregate as is 
carried through the felt by the solvent. 

Some of the finer portion of the mineral aggregate will be 
carried through the felt ring and into the extracted material. 
To correct for this the extract is evaporated until only the bitu- 
men is left. This is then burned and the residue added to the 
mineral aggregate and suitable correction in the quantity of 
bitumen thereby made. 

New York Extractor Method.^ — If a bituminous concrete mix- 
ture is being tested, the sample is warmed until it can be readily 
broken apart without fracturing any of the stony fragments. 
Five hundred grams of the material is placed in the wire basket 
of the extractor and packed as tightly as may be. The surface 

^ Method of New York Testing Laboratory. 
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is covered with cotton waste to a depth of about ^ in. One 
hundred seventy-five cubic centimeters of carbon disulphide is 
placed in the inside vessel in ^hich the wire basket is suspended. 
The heat is then turned on and the condenser put in place and 
water circulation started. The extraction requires 5 to 10 hr. 
If sheet asphalt or Topeka mixture is being extracted 200 or 300 
grams is sufficient. The correction for the fine material that 
passes with the bitumen is made as in the centrifugal method. 

Filtration Method.' — The amount of bitumen in a sheet as- 
phalt or Topeka surface mixture may be determined as follows: 
A funnel 2}^ in. in diameter with a short stem is placed in an 
assay flask. The mixture to be examined is broken up and 
placed in the funnel which has been fitted with an S and S 597 
filter paper. Sufficient carbon disulphide is added to moisten 
the mixture and after a few minutes the mixture is covered with 
bisulphide to within }4 in. of the top of the filter paper. As the 
bisulphide passes through more is added until the sand is clean. 
The apparatus is allowed to stand over night and on the following 
day the filter is removed from the flask without disturbing its 
contents, and placed in a fresh flask. The filtrate is decanted 
into another flask, care being taken not to disturb the sediment. 
The solution thus decanted is burned and correction made for any 
ash obtained. The first flask used is washed out onto the filter 
which is treated with bisulphide until clean. The mineral matter 
is scraped off the filter paper into a clean dish, dried and weighed. 
The filter paper is burned and the correction added to the weight 
of the contents of the dish along with the correction from the 
flask. 

WATER-SOLUBLE MATERIALS 

Boa gently 2 grams of material with 25 c.c. of distilled water 
for 1 hr. Filter and wash with 25 c.c. of boiling water. Evap- 
orate filtrate in weighed dish to dryness and constant weight at 
105°C. Weigh residue. Ignite residue and weigh again, giving 
weight of inorganic matter plus weight of crucible. Weight 
No. 2 minus weight No. 3 gives weight of organic matter 
and the water-solyble material is thus determined. 

PARAFFINS DETERMINATION (Holde Method) 

The determination of the amount of paraffine requires exceed- 
ingly faithful observance of the details as outlined below. The 
1 "The Modem Asphalt Pavement," Clifford Richardson. 
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distillation should be carried out rapidly and in a retort with a 
short neck so that the distillate will pass quickly to the condensing 
tube. 

One hundred grams of the material upon which the test is to 
be made is distilled rapidly to dry coke. Five grams of the dis- 
tillate is placed in a 60-c.c. flask and thoroughly mixed with 
25 c.c. of Squibbs absolute ether. Twenty-five cubic centimeters 
of Squibbs absolute alcohol is then added and the flask packed 
in a mixture of finely broken ice and salt in which it must remain 
for at least 30 min. at a temperature of — 17*^C. 

Meanwhile a filter is prepared employing 9 cm. No. 575 S. & S. 
hardened filter paper and after the flask has been in the freezing 
bath for a sufficient time the contents are filtered quickly, using 
suction. The flask and filter are then washed with about 50 c.c. 
of a mixture of equal parts of Squibbs ether and Squibbs alcohol 
which has been cooled to — 17^C. The wax precipitate remain- 
ing in the filter paper is then transferred to a watch crystal placed 
on a steam bath and dried and the paraffine on the crystal 
weighed and the percentage calculated. 

TESTS FOR CREOSOTE OILS 

Distillation.' — The apparatus for distilling the creosote must 
consist of a stoppered glass retort having a capacity, as nearly as 
can be obtained, of eight (8) ounces up to the bend of the neck, 
when the bottom of the retort and the mouth of the off-take are 
in the same plane. The bulb of the thermometer shall be placed 
one-half (J^) inch above the liquid in the retort at the beginning 
of the distillation, and this position must be maintained through- 
out the operation. A condensing tube shall be attached to the 
retort by a tight cork joint. The distance between the ther- 
mometer and the end of the condensing tube shall be twenty-two 
(22) inches, and during the progress of the distillation the tube 
may be heated to prevent the congealing of the distillate. The 
upper third of the retort and at least two (2) inches of the neck 
must be covered with a shield of heavy asbestos paper during 
the entire process of distillation, so as to prevent heat radiation, 
and there must be placed between the bottom of the retort and 
the flame of the lamp or burner two (2) sheets of wire gauze, each 
twenty (20) mesh fine and at least six (6) inches square. The 
flame must be protected against air currents. 

^Method of American Railway Engineering Assn. 
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The distillation shall be continuous and uniform, the heat 
being applied gradually. It shall be at a rate approximating 
one (1) drop per second, and shall take the thirty (30) to forty 
(40) minutes after the first drop of distillate passes into. the receiv- 
ing vessel. The distillates shall be collected in weighed bottles 
and all percentages determined by weight in comparison with 
the dry oil. One himdred (100) grams of the oil shall be used 
for the test. 

Determination of Tar Acids. — Place 10 c.c. of the distillate 
between 250^ and 315°C. in a beaker and add fifteen (15) c.c. of 
a 15 per cent, caustic soda solution. Heat the mixture to 100^ 
C. for 30 min., stirring the liquid frequently; then pour it into a 
small separatory funnel and allow it to stand imtil the alkaline 
solution and oil have separated. Draw off the alkaline liquid 
into a Babcock milk bottle and return the oil to the beaker. 
Treat this oil as before, using only 10 c.c. of caustic soda. After 
allowing the two liquids to separate add this alkaline solution to 
the other in the milk bottle. Now add to the combined alkaline 
solutions in the milk bottle sufficient dilute sulfuric acid to make 
the liquid in the bottle decidedly acid, and if necessary add 
enough more acid to bring the liquid into the neck of the bottle. 
Place the bottle in a Babcock machine and centrifuge it for 5 
min., at the speed used for testing mUk, then read off the amount 
and calculate the per cent, of acid in the distillate. 

Saponification Test.: — Pour ten cubic centimeters (10 c.c.) of 
distillate between 250° and 315°C. into a Babcock's milk bottle 
and add twice the amount of concentrated sulphuric acid. After 
shaking the bottle until the oil and acid are thoroughly mixed, 
pdace the bottle on a water bath and keep it at a temperature of 
boiling water for 1 hr. At frequent intervals (say every 10 min.) 
shake the bottle vigorously, so as to keep the contents well mixed 
during the time of heating. At the end of the hour add enough 
concentrated sulphimc acid to bring the liquid into the neck of 
the bottle. 

Place the bottle in a Babcock machine and centrifuge it for 
15 min. at the usual speed for estimating butter fat. Read off 
the amount of unsulphonated oil. If this amount is in excess of 
2 per cent. (2%) of the distillate (250° to 315°C.) then draw off 
the unsulphonated oil into another milk bottle and treat it with 
a 10 per cent, caustic soda solution, heating and estimating 
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the amount of unsaponifiable oil in the same manner as described 
above, using only caustic soda throughout this latter process. 

Modified Sulphonation Test — (Forest Products Laboratory 
Method.) Pour 10 c.c. of the distillate between 250 and 315°C. 
into a Babcock milk bottle and add slowly 40 c.c. of N/37 sulphuric 
acid. The acid should be added 10 c.c. at a time and the bottle 
shaken for 2 min. after each addition of 10 c.c. of acid. After 
all the acid has been added the bottle is kept at a constant tem- 
perature of 98° to lOO^C. for 1 hr. during which time it is shaken 
vigorously every 10 min. At the end of the hour the bottle is 
removed from the bath and cooled and filled to the top of the 
graduations with ordinary sulphuric acid and then whirled in the 
Babcock machine for 5 min. The unsulphonated residue is read 
from the graduations and the per cent, calculated. 

Specific Gravity, — The specific gravity of creosote oils is 
readily determined by means of the hydrometer as previously 
described (page 392). 

Solids Insoluble in Benzole or Chloroform. — The determina- 
tion of the insoluble portion in creosotes is made in the manner 
previously described for free carbon, the solvent being hot ben- 
zole or chloroform. 
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The following words and terms are employed in highway engineering 
and have been defined by a special committee of the American Society 
of Civil Engineers or by the American Society for Testing Materials. For 
many of the words both have agreed on the definition. 

Asphalts. — Solid or semi-solid native bitumens, solid or semi-solid 
bitumens obtained by refining petroleum, or solid or seminsolid bitumens 
which are combinations of the bitumens mentioned with petroleums or 
derivatives thereof, which melt upon the application of heat and which 
consist of a mixture of hydrocarbons and their derivatives of complex 
structure, largely cyclic and bridge compounds. 

Native Asphalt. — Asphalt occurring as such in nature. 

Asphalt-block Pavement. — One having a wearing course of previously 
prepared blocks of asphaltic concrete. 

Asphalt Cement. — A fluxed or unfluxed asphalt specially prepared as 
to quality and consistency for direct use in the manufacture of bituminous 
pavements, and having a penetration at 25°C. (77°F.) of between 5 and 
250, under a load of 100 grams applied for 5 sec. or. 

Asphalt Cement. — A fluxed or unfluxed asphaltic material, especially 
prepared as to quality and consistency, suitable for direct use in the manu- 
facture of asphaltic pavement^, and having a penetration of between 5 
and 250. 

Asphaltenes. — The components of the bitumen in petroleums, petro- 
leum products, malthas, asphalt cements and solid native bitumens, which 
are soluble in carbon disulphide but insoluble in paraffine naphthas. 

Asphaltic. — Similar to, or essentially composed of, asphalt. 

Base. — Artificial foundation.' 

Binder. — A foreign or fine material introduced into the mineral portion 
of the wearing surface for the purpose of assisting the road metal to retain 
its integrity under stress, as well as, perhaps, to aid in its first construction. 
(2) The course in a sheet-asphalt pavement, frequently used between the 
concrete foundation and the sheet-asphalt mixture of graded sand and 
asphalt cement. 

Bitumens. — Mixtures of native or pyrogenous hydrocarbons and their 
nonmetallic derivatives, which may be gases, liquids, viscous liquids, or 
solids, and which are soluble in carbon disulphide. 

Bituminous. — Containing bitumen or constituting the source of bitumen. 

Bituminous Cement. — A bituminous material suitable for use as a binder 
having cementing qualities which are dependent mainly on its bituminous 
character. 

Bituminous Concrete Pavement. — One composed of stone, gravel, sand 
shell, or slag, or combinations thereof, and bituminous materials incor- 
porated together by mixing methods. 

Bituminous Emulsion. — A liquid mixture in which minute globules of 
bitumen are held in suspension in water or a watery solution. 

408 
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Bitttminotis Macadam Pavement. — One having a wearing course of 
macadam with the interstices filled by penetration methods with a bitu- 
minous binder. / 

Bituminous Material. — Material containing bitumen as an essential 
constituent. 

Bituminous Pavement. — One composed of stone, gravel, sand, shell, 
or slag, or combinations thereof, and bituminous materials incorporated 
together. 

Bituminous Surface. — A superficial coat of bituminous material with 
or without the addition of stone or slag chips, gravel, sand, or material of 
similar character. 

Blanket.- See "Carpet." 

Bleeding. — The exudation of bituminous material on the roadway 
surface after construction. 

Blown Petroleums. — Semi-solid or solid products produced primarily 
by the action of air upon liquid native bitumens which are heated during 
the blowing process. 

Bond. — The combined action of inertia, friction, and of the forces of 
adhesion and cohesion which helps the separate particles composing a 
crust or pavement to resist separation under stress. Mechanical bond is 
the bond produced almost wholly, in a well-built broken-stone macadam 
road, by the interlocking of angular fragments of stone and the subsequent 
filling of the remaining interstices with the finer particles. 

Bound. — Bonded. 

Brick Pavement. — One having a wearing course of paving bricks, or 
blocks. 

Bridge. — A structure for the purpose of carrying traffic over a gap in 
the roadbed measuring 10 ft. or more in the clear span. 

Camber of a Bridge. — The rise df its center above a straight line through 
its ends. 

Camber of a Road.~See "Crown." 

Carbenes. — The components of the bitumen in petroleums, petroleimi 
products, malthas, asphalt cements and solid native bitumens, which ai^ 
soluble in carbon disulphide but insoluble in carbon tetrachloride. 

Carpet. — A bituminous surface of appreciable thickness, generally formed 
on top of a roadway by the application of one or more coats of bituminous 
material with gra'"'el, sand, or stone chips added. 

Cement — An adhesive substance used for uniting particles of other 
mater'als to each other. Ordinarily applied only to calcined "cement 
rock,' or to artificially prepared, calcined, and ground mixtures of limestone 
and siliceous materials. Sometimes used to designate bituminous binder 
used in bituminous pavements, when the expression "bituminous cement" 
is understood to be meant. 

Cemented. — Bonded. Referring to water-bound macadam, the term 
"cemented" is used to designate that condition existing when, after rolling 
the stone forming the crust, the remaining voids have been filled with the 
finer sizes, and the stone dust or "flour" has, under the action of water, 
taken a "set," as does cement itself. 

Cement-concrete. — An intimate mixture of gravel, shell, slag, or broken 
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stone particles with certain proportions of sand or similar material, cement, 
and water, made previous to placing. 

Cement-concrete Pavement. — On^ having a wearing course of hydraulic 
cement-concrete. 

Chert. — Compact siliceous rock formed of calccdonic or opaline silica, 
or both. 

Chips. — Small angular fragments of stone containing no dust. 

Clinker. — Generally a fused or partly fused byproduct of the combustion 
of coal, but also including lava and Portland-cement clinker, and partly 
vitrified slag and brick. 

Coal Tar. — The mixture of hydrocarbon distillates, mostly unsaturated 
ring compounds, produced in the destructive distillation of coal. 

Coat. — See "Carpet." (1) The total result of one or more single-surface 
applications. (2) To apply a coat. 

Coke-oven Tar. — Coal tar produced in byproduct coke ovens in the 
manufacture of coke from bituminous coal. 

Consistency. — The degree of solidity or fluidity of bituminous materials. 

Course. — One or more layers 'of road metal spread and compacted sepa- 
rately for the formation of the road or pavement. Courses are usually 
referred to in the order of their laying as first course, third course, etc. 
Also a single row of blocks in a pavement. 

Crown. — The rise in crossHsection from the lowest to the highest part of 
the finished roadway. It may be expressed either as so many inches (or 
tenths of a foot), or as a rate per foot of distance from side to center, i.e., 
*'the crown is 4 in.," or "the crown is J^ in. to the foot." 

Crusher-run. — The total unscreened product of a stone crusher. 

Crusher-run Stone. — The product of a stone crusher, unscreened except for 
the removal of the particles smaller than remaining on about a ^-in. screen. 

Crust.-^That portion of a macadam or similar roadway above the foun- 
dation consisting of the road metal proper with its bonding agent or binder. 

Ctdvert. — A structure for the purpose of carrying traffic over a gap in 
the roadbed, measuring less than l(f ft. in clear span. 

Cut-back Products. — Petroleimi, or tar residuums, which have been 
fluxed, each with its own or similar distillates. 

Dead Oils. — Oils with a density greater than water which are distilled 
from tars. 

Ditch. — The open-side drain of a roadway, usually deep in proportion 
to its width, and unpaved. 

Drainage. — Provision for the disposition of water. Side drainage. 
That along the sides of the roadway. Sub- or under-drainage. That 
below the surface. Surface drainage. That on the roadway or ground 
surface. V-drainage. That provided by the construction of troughs in 
the subgrade of the roadway, which troughs are like a "V," with flat sloping 
sides, and are filled with stone. 

Dust Layer. — Material applied to a roadway for temporarily preventing 
the formation or dispersion under traffic of distributable dust. 

Earth Road. — A roadway composed of natural earthy material. 

Emulsion. — A combination of water and oily material made miscible with 
water through the action of a saponifying or other agent. 



Digitized by 



Google 



GLOSSARY 411 

Bxpansioii Joint. — A separation of the mass of a structure, usually in 
the form of a joint filled with elastic material, which will provide oppor- 
tunity for slight movement in the structure. 

Fat. — Containing an excess. A fat asphalt mixture is one in which the 
asphalt cement is in excess and the excess is clearly apparent. 

Fixed Carbon. — The organic matter of the residual coke obtained upon 
burning hydrocarbon products in a covered vessel in the absence of free 
oxygen. 

Flour. — Finely ground rocks or minerals pulverized to an impalpable 
product. 

Flushing. — (1) Completely filling the voids. (2) Washing a pavement 
with an excess of water. 

Flush Coat.->See "Seal Coat." 

Flux. — Bitimiens, generally liquid, used in combination with harder 
bitumens for the purpose of softening the latter. 

Footway. — The portion of the highway devoted especiaUy to pedestrians. 
A sidewalk. 

Foundation. — The portion of the roadway below and supporting the 
crust or pavement. 

Artificial Foundation. — That layer of the foundation especially placed 
on the subgrade for the purpose of reinforcing the supporting power of the 
latter itself, and composed of material different from that of the subgrade 
proper. 

Natural Foundation. — The natural earthy material below and supporting 
the artificial foundation or, if there is no artificial foundation, the crust or 
pavement. 

Free Carbon in Tars. — Organic matter which is insoluble in carbon 
disulphide. 

Gas-house Coal Tar. — Coal tar produced in gas-house retorts in the 
manufacture of illuminating gas from bituminous coal. 

Grade. — (1) The profile of the center of the roadway, or its rate of rise 
or fall. (2) Elevation. (3) To establish a profile by cuts and fills or earth- 
work. (4) To arrange by sizes, broken stone, gravel, sand, or combinations 
of such materials. 

Granite. — A granitoid igneous rock consisting of quartz, orthoclase, 
more or less oligoclase, biotite and muscovite. 

Granitoid. — A textural term to describe those igneous rocks which are 
entirely composed of recognizable minerals. 

Gutter. — The artificially surfaced and generally shallow waterway 
provided usually at the sides of the roadway for carrying surface drainage. 
Occasionally used synonymously with "ditch," but incorrectly so, as 
''gutters" are always paved or otherwise surfaced, and ditches are not. 

Haunches. — The sides or flanks of a roadway. Sometimes also called 
"quarters." 

Highway. — The entire right of way devoted to public travel, including 
the sidewalks and other public spaces, if such exist. 

Layer. — A course made in one application. 

Liquid Bituminous Materials. — Those having a penetration at 25°C. 
(77**^), undet a load of 100 grams applied for 5 sec., of more than 10, 
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and a penetration at 25^0. (TT'^F.), under a load of 50 grams applied for 1 
sec, of not more than 350. 

Macadam. — A road crust composed of stone or similar material broken 
into irregular angular fragments compacted together so as to be interlocked 
and mechanically bound to the utmost possible extent. 

Mastic. — A mixture of bituminous material and fine mineral matter 
suitably made for use in highway construction and for application in a heated 
condition. 

Mat.— See "Carpet." 

Matrix. — The binding material or mixture of binding material and fine 
aggregate in which the large aggregate is embedded or held in place. 

Mesh. — The square opening of a sieve. 

Metal.— See "Road Metal." 

Mortar. — A mixture of fine material such as sand, cement, and water or 
other liquid suitably proportioned and incorporated together for the purpose 
for which it is used. 

Mush. — A greasy mud sometimes found on bituminous crusts. 

Normal Temperature. — As applied to laboratory observations of the 
physical characteristics of bituminous materials, is 25®C. (77**F.). 

Oil-gas Tars. — Tars produced by cracking oil vapors at high temperatures 
in the manufacture of oil gas. 

Palliative. — A short-lived dust layer. 

Patching. — Repairing or restoring small isolated areas in the surface of 
the metaled or paved portion of the highway. 

Pavement. — The wearing course of the roadway or footway, when con- 
structed with a cement or bituminous binder, or composed of blocks or 
slabs, together with any cushion or "binder" course. 

Penetration. — The consistency of a bituminous material expressed as 
the distance that a standard needle vertically penetrates a sample of the 
material under known conditions of loading, time and temperature. Where 
the conditions of test are not specifically mentioned, the load, time and 
temperature are understood to be 100 grams, 5 sec., 25**C. (77®F.) and the 
units of penetration to indicate hundredths of centimeters. 

Penetration Method. — The method of constructing a bituminous maca- 
dam pavement by pouring or grouting the bituminous material into the 
upper course of the road metal before the binding of the latter has been 
completed. 

Petroleum. — ^Liquid bitumen occurring as such in nature. 

Pitches. — Solid residues produced in the evaporation or distillation of 
bitumens, the term being usually applied to residues obtained from tars. 

Hard pitch. — Pitch showing a penetration of not more than ten. 

Soft pitch. — Pitch showing a penetration of more than ten. 

Pocket. — A hole or depression in the wearing course. 

Pot-hole. — A hole extending below the wearing course. 

Profile. — A longitudinal section of a highway, generally taken along 
the center line. 

Quarters. — The four sections of equal width which, side by side, make 
up the total width of a roadway. 

Raveling. — The loosening of the metal composing the crust. 
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Refined Tar. — ^Tar freed from water by evaporation or distillation which 
is continued until the residue is of desired consistency; or a product pro- 
duced by fluxing tar residuum with tar distillate. 

Renewals. — Extensive repairs over practically the whole surface of the 
metaled or paved portion of the highway. 

Repairs. — ^The restoration or mending of a considerable amount of the 
metaled or paved portion of the highway, but not usually of a majority 
of the surface area. More extensive than "Patching" but less so than 
"Renewals." 

Resurfacing. — The renewal of the surface of the crust or pavement. 

Road. — A highway outside of an urban district. 

Roadbed. — The natural foundation of a roadway. 

Road Metal. — Broken stone, gravel, slag, or similar material used in road 
and pavement construction and maintenance. 

Roadway. — That portion of a highway particularly devoted to the use of 
vehicles. 

Rock Asphalt. — Sandstone or limestone naturally impregnated with asphalt. 

Rock-asphalt Pavement. — A wearing course composed of broken or 
pulverized rock asphalt with or without the addition of other bituminous 
materials. 

Rubble. — Rough stones of irregular shapes and sizes, broken from larger 
masses either natiurally or artificially, as by geological action, in quarrying, or 
in stone cutting or blasting. 

Sand-day Road. — A roadway composed of an intimate mixture of sand 
9,nd clay. 

Scarify. — To loosen and disturb superficially. 

Seal Coat. — A final superficial application of bituminous material during 
construction to a bituminous pavement. 

Setting Up. — The relatively quick change such as takes place in a bitumi- 
nous material after its application to a roadway, indicated by its hardening 
after cooling and exposure to atmospheric and traffic conditions, as opposed 
to the slower changes later occurring gradually and almost imperceptibly. 

Shaping. — Trimming up and preparing a subgrade preparatory to apply 
ing the first course of the road metal or artificial foundation. 

Sheet-asphalt Pavement. — One having a wearing course composed of 
asphalt-cement and sand of predetermined grading, with or without the 
addition of fine material, incorporated together by mixing methods. 

Sheet Pavement. — A pavement free from frequent joints such as would 
accompany small slabs or blocks, and which has an appreciable thickness 
(say in excess of 1 in. on the average) for its wearing course. 

Shoulders. — The portion of the highway between the edges of the road 
metal or pavement and the gutters, slopes, or watercourse. 

Side Drain. — See "Drainage." 

Sidewalk. — The portion of the highway reserved for pedestrians. 

Slag. — Fused or partly fused compounds of silica in combination with 
lime or other bases, resulting in secondary products from the reduction of 
metallic ores. 

Soil. — A mixture of fine earthy materials with more or less organic matter 
resulting from the growth and decomposition of vegetation or animal matter. 
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Solid Bituminoiis Materials. — Those having a penetration at 25**C. 
(TT'^F.)! under a load of 100 grams applied for 5 sec., or not more than 10. 

Spalls. — Fragments broken off by a blow, irregular in shape, and of suffi- 
cient size to be comparable to the original mass. 

Squeegee. — A tool with a rubber or leather edge for scraping or cleaning 
hard surfaces, or for spreading and distributing liquid material over and into 
the superficial interstices of roadways. 

Squeegee Coat. — An application by means of the squeegee. 

Stone Chips. — Small angular fragments of stone containing no dust. 

Straight-run Pitch. — A pitch run to the consistency desired, in the initial 
process of distillation, without subsequent fluxing. 

Street. — ^A highway in an urban district. 

Subgrade. — ^The upper surface of the native foundation on which is 
placed the road metal or the artificial foundation, in case the latter is 
provided. 

Superficial Coat. — A light surface coat. 

Surface Coat.— See "Carpet." 

Surface Treatment. — Treating the finished surface of a roadway with 
bituminous material. 

Tailings. — Stones which after going through the crusher do not pass 
through the largest openings of the screen. 

Tars. — Bitumens which yield pitches upon fractional distillation and 
which are produced as distillates by the destructive distillation of*bitumen8, 
pyrobitumens or organic materials. 

Dehydrated Tars. — ^Tars from which all water has been removed. 

Telford. — Properly, an artificial foundation advocated by Thomas Tel- 
ford (1757-1820), and consisting of a pavement of stone about 8 in. thick, 
laid by hand, and closely packed and wedged together. The individual 
stones were desired to be about 16 sq. in. in section, and about 8 in. in length. 
They were set close together on the prepared subgrade, their longest dimen- 
sion vertical and on their larger ends, their interstices chinked with smaller 
stones, and the whole rammed (or rolled) until firm and unyielding. 

Telford Macadam. — Macadam with an artificial foundation of Telford. 

Topped Petroleum. — Petroleum deprived of its more volatile constituents. 

XJnder-drain. — See "Drainage." 

XJp-keep. — Maintenance. 

V-drain.— See "Drainage." 

Viscosity. — The measure of the resistance to flow of a bituminous mate- 
rial, usually stated as the time of flow of a given amount of the material 
through a given orifice. 

Volatile. — Applied to those fractions of bituminous materials which will 
evaporate at climatic temperatures. 

Water-bound. — Bound or bonded with the aid of water. 

Water-gas Tars. — Tars produced by cracking oil vapors at high tempera- 
tures in the manufacture of carburetted water gas. 

Wearing Coat. — ^The superficial layer of the crust or pavement exposed 
to traffic. 

Wearing Course. — ^The course of the crust or pavement exposed to traffic. 

Wood-block Pavement. — One having a wearing course composed of wood 
paving blocks, generally rectangular in shape. 
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Abrasion test for stone, 65 
Abrasive charge for rattler test, 80 
Absorption test for brick, 169 

stone, 67 
Acute angle intersections 368, 369 
Administration of paving, 12 

of rural highways, 6 

systems of, 14 
Administrative authorities, county, 
8 

municipal, 12 

national, 10 

state, 9 

township, 8 
Aesthetic considerations, 338 
Aggregatesfor asphaltic concrete, 306 

mixed macadam, 279, 281, 287 

Portland cement concrete, 135, 
156, 161, 164 

sheet asphalt, 295, 296, 297 
Aid, county, 8 

national, 10 

state, 10 
Analyses, fluxes, 399 

mechanical, 71, 74, 75 

of pavement costs, 346 

sieve, 71 

traffic census, 330, 333 
Annual cost of pavements, 346, 348, 

349 
Apparent specific gravity, 66 
Appearance of pavements, 342 
Applying bituminous materials, car- 
pet coats, 259 

dust layers, 252 

penetration macadam, 269 

Portland cement concrete 
pavements, 265 
Applying screenings, 124 
Armored curbs, 370, 373 
Asphalt, 229, 230 

Bermudez, 233 



Asphalt, cement, 239, 243, 246, 247 

Cuban, 233 

European, 234 

geological source, 229 

Mexican, 233 

natural, 232 

nature of, 229 

petroleum, 235 

refining, 234 

rock, 234 

tests of, 390 

Trinidad, 232 

typical analyses, 239 
specification, 239 
Asphalt blocks, composition of, 
305 

manufacture of, 305 

size of, 305 
Asphalt block pavements, 305 

bedding course, 306 

characteristics of, 306, 344 

composition of blocks, 305 

cost of, 306 

cross section for, 293 

foundation for, 306 

laying, 306 

sand bedding course, 306 

sand filler, 306 

size of blocks, 305 

subgrade, 305 

tamping blocks, 306 
Asphalt cement, 239 
Asphalt cement for asphaltic con- 
crete, 243, 246 

binder course, 243, 246 

consistency of, 247 

melting tank for, 316 

proportioning, 302, 320 

sheet asphalt, 247 
Asphalt fillers for brick, 247 

expansion joints, 247 

stone block surfaces, 218, 226 
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Asphalt fillers for wood block sur- 
faces, 204, 209, 247 
Asphalt paint coat for binder, 295 
Asphalt plants, 301 
Asphalt wagons, 316 
Asphaltic concrete pavements, 306, 
320 
asphalt cement for, 243, 246 
Bitulithic, 307, 310 
characteristics of, 314 
cross sections for, 293 
dressing the surface of, 313 
foundation for, concrete, 309 

macadam, 311 
good practice, examples of, 317 
grading, Bitulithic, 308 
sand, 307, 317 
Topeka, 309 
laying, 312 
maintenance, 314 
mixing and placing, 311 

plants, 312, 313, 314, 316 
propiortioning, 316, 320 
sand for, 307 
sieve analysis, Bithulithic, 308 

Topeka, 309 
stone, 306, 317 

storage bins for aggregates, 315 
suburban roads, 313 
thickness of, 311 
types of, 307, 309 
Topeka type, 308 
Warrenite, 309 

Washington, D. C, practice, 
321, 323 
Assessments for pavements, 14 

rural highways, 12 
Automobile licenses, 11 

Balancing quantities of earthwork, 

45, 51 
Barrel of brick rattler, 77 
Base with integral curbs, 175 
Base course for asphalt block pave- 
ments, 306 
asphaltic concrete roads and 

^ pavements, 309, 320, 324 
brick roads and pavements, 173, 
174 



Base course for sheet asphalt pave- 
ments, 292 

stone block pavements, 216 

wood block pavements, 202, 206 
Basis of acceptance of brick, 83 
Bedding course, asphalt blocks, 306 

brick, 175, 176 

stone blocks, 216, 217 

wood blocks, 204, 205, 208 
Berm, 43 

Bermudez asphalt, 233 
Binder course, asphalt paint coat for, 
295 

asphalt cement for, 243, 246 

character of materials for, 295 

Chicago specification for, 317 

close, 294 

for sheet asphalt, 294, 295, 317 

made of old surface mixtures, 
295 

mixing, 298, 299 

open, 294 

proportioning, 294, 317 

rolling, 299 

spreading, 299 

temperature suitable, 298 

thickness of, 294 
Bithulithic, 307 
Bitumen, definition, 230 

determination of amoimt in 
pavement, 402 

nature of, 230 

proportioning, 302 

tests of, 390 
Bituminous binders, 229 

for asphaltic macadam, 241, 243 

for carpet coats, 240 

for penetration macadam, 241, 
275, 280 

for Portland cement concrete, 
149 

for sheet asphalt pavements 
243 

tests of, 390 

typical specifications, 243 
Bituminous carpets on gravel, 257 

on macadam, 257 

on Portland cement concrete, 
149. 265 
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Bituminous concrete, 306 
Bituminous filler for brick pave- 
ments, 247 
for expansion joints, 247, 204 
for stone block pavements, 218, 

226, 247 
for wood block pavements, 204, 

209, 247 
requirements for, 247 
t>rpicai specification, 247 
Bituminous road and paving mate- 
rials, 229 
asphalt, nature of, 229, 230 

cement, 239, 246 
Bermudez asphalt, 233 
bitumen, 230 
blown oils, 236 
coal tar, 236 
Cuban asphalt, 233 
cut-back pitches, 237 
fluxes, 237 

for asphalt blocks, 305 
for bituminous concrete, 243 
for carpet coats on concrete, 149 

on gravel, 240 

on macadam, 241 
for dust laying on earth roads, 
239 

on gravel, 239 

on macadam, 239 
for expansion joints, 247 
for filler for block pavements, 

247 
for mixed macadam, 243 
for penetration macadam, 241 
for sheet asphalt, 243, 247 
Gilsonite, 234 

products, 235 
Mexican asphalt, 233 
mixtures, 237 
natural asphalt, 232 

rock asphalt, 234 
petroleum asphalts, 235 
properties of, 248 
refining asphalts, 234 
residual asphalts, 235 
sources of, 232 
tar. 236 
tests of, 390 

27 



Bituminous road and paving ma- 
terials, Trinidad asphalt, 
232 
petroleum, 233 

water-gas tar, 237 
Bituminous surface on concrete, 149 

on gravel, 257 

on macadam, 257 
Blade grader work, 48, 155 
Bleeding of wood blocks, 200 
Blind drains, 122 
Blocks, asphalt, 305 

granite, 213 

grooved, 214 

sandstone, 213 

traprock, 213 

vitrified brick, 167 

wood, 194 
Blocks, stone, 213 

quality of, 213 

recut granite, 219 

regularity of, 215 

requirements of, 215 

size of, 213 

tests for, 215 
Blocks wood, bleeding of, 200 

kinds of wood usedj 194 

manufacture of, 201 

preservative treatment, 195 

quality of, 195 

regularity of, 195 
Blown oils, 236 

Bonding properties of broken stone, 
64 112, 

gravel, 64, 97 
Bonds, 12 
Brick, vitrified, 167 

absorption test for, 169 

country roads, 184 

cross breaking test, 169 

culling, 84, 192 

kinds of, 167 

non-repressed, 168 

physical characteristics, 169 

rattler test, 76, 169 

regularity of shape, 171 

repressed, 167 

retesting, 84 

size, 170 
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Brick, vitrified, vertical fiber, 168 
wearing qualities, 169 
wire-cut-lug, 168 
Brick pavements, 167 

appliances used in construction, 

186 
base with integral curbs, 170, 

175 
bituminous filler for, 178, 181 
characteristics of 169, 187, 344 
concrete base for, 173 

for, thin section, 174 
construction of, 171 
cost of, 187 
cross sections for, 170 
design, 184 

earth subgrade for, 172, 191 
examples of good practice, 187 
expansion joints, 182, 183 
grout filler, 179, 180, 181, 188, 

189, 190 
inspection, 192 
kinds of brick used, 167 
laying the brick, 177, 191 
macadam base, 175 
monolithic, 183, 184 
mortar cushion, 176 
physical characteristics of brick 

169 
rolling brick, 178, 188, 

sand cushion, 176 
sand cushion, 175 

filler, 178 
two course pavements, 175 
typical cross sections, 170 
Broken stone drains, 35 

Carriers for brick, 186 
Catch basins, 33, 376 
Clay, 29, 87 

slaking, 88 
Cleaning, ease of, 342 
Closed cup method, 402 
Characteristics of soils, 28 
City streets, 12, 350 
Coal tar, 236 
Coarse aggregate for concrete roads, 

136, 161 
Comparison of pavements, 344 



Computing quantities of earthwork, 

51 
Concrete, asphaltic, 306 
Bitulithic, 307 
Topeka, 308 
Warrenite, 309 
Concrete, Portland cement, 135 
base for pavement, 173, 292 

thin section, 174 
combined curb and gutter, 373 
culverts, 37 
mixers, 150, 186 
proportioning, 139, 173 
roads and pavements, aggre- 
gates for, 135, 136, 156, 161 
characteristics of , 147, 148,344 
consistency of concrete, 164 
cross sections for, 138, 139, 

140, 141, 144 
curing, 145 
design of, 160, 162 
expansion joints for, 145, 158, 

162 
foundation for, 141, 160 
machinery used for, 146, 150, 

157 
maintenance of, 148, 156 
mixing and placing, 142, 146, 

157, 164 
one course, 137, 165 
plain concrete, 137, 165 
proportioning, 137 
reinforced, 147, 161 
rolling the foimdation, 142, 

160 
stresses in, 135 
thickness of, 162 
top coating of bit. mat., 149, 

158 
two course, 137 
Consistency of concrete for roads 

and pavements, 164 
Consistency test for bituminous 

materials, 293 
Construction of asphalt block sur- 
faces, 306 
asphaltic concrete surfaces, 306, 

320 
bituminous macadam, 281 
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Gonstniction of brick rattler, 77 

roads and pavements, 171 

concrete roads and pavements, 
135 

country brick roads, 184 

curbs and curb and gutter, 373 

earth roads, 46 

gravel roads, 97, 100 

macadam roads and pavements, 
115 

methods, elevating grader, 52, 53 

monolithic brick pavements, 
183, 184 

penetration macadam, 266 

sand clay roads, 87, 92 

sheet asphalt surfaces, 298 

stone block pavements, 213 

suburban roads, 313 

wood block pavements, 202, 207 
Country brick roads, 184 
County, administrative authorities, 8 

bonds, 12 

roads, 7 
Cost, annual, 346, 348 

asphaltic coatings on concretf*, 
149, 265 

asphalt repairs in Dayton, 325 

blade grader work, 55 

brick roads and pavements, 187 
tests, payment for, 84 

bituminous macadam, 271 

carpet coats, 263 

concrete roads and pavements, 
154 

earth roads, 55, 58 
maintenance of, 58 

elevating grader work, 54 

grading, 52 

gravel roads, 104, 105, 110 

pavements, 346 

penetration macadam, 271 

sand clay roads, 92, 96 

stone block pavements, 224, 226 

surface oiling, 254, 261 

wood block pavements, 205 
Creosote oil, 196 

and tar mixtures, 197 

distillation of, 405 

for paving blocks, 197, 199 



Creosote oil, source and composition, 
196 

specification, 197, 198, 199 

treatment, 201 
Cross breaking test, 169 
Cross-section for asphalt block pave- 
ments, 293 

asphaltic concrete pavements, 
293 

brick roads and pavements, 170 

concrete roads and pavements, 
138, 140, 141, 143, 144 

curbs, curb and gutter, 370 

earth roads, 41, 43 

gravel roads, 101 

macadam roads and pavements, 
120 

penetration macadam, 267 

sand clay roads, 92, 96 

stone block pavements, 216 

wood block pavements, 203 
Cross-slope for pavements, 163 
Crossing stones, 218, 219 
Crown, diagrams for, 354, 355, 356, 
357 

for roads, 100, 163 

for pavements, 163 
Crushed stone. 111, 112, 113 
Crusher run stone, 114 
Cuban asphalt, 233 
Culling brick, 84, 192 
Culverts, concrete, 37 

pipe, 37 

plans for, 31, 34, 38 

purpose of, 35 

types of, 37 
Curb and gutter, combined concrete, 
373 

construction of, 374 

design of, 370 

expansion of, 372, 379 

foundation for, 370 

gravel aggregate for, 374 

one course, 375 

types of, 370 

two course, 374 
Curb grades, 388 

inlets, 377 

purpose of, 378 
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Curb inlets,. types of, 376 
Curbs, armor^, 373 

concrete, 370, 371 

construction of, 371 

country brick roads, 373 

design of, 370 

expansion of, 372, 379 

height of, 369, 388 

integral, 370 

materials for, 371 

purpose of, 368 

radius, 371 

settings for, 370 

stone, 370 
Curing concrete roads, 145, 165 
Cut-back pitches, 237 
Cuts, side slope for, 47 
Cutting wood blocks, 201 

Definitions of elevations fixing plat- 
form grades, 383 
platforms, 382 

terms employed in highway 
engineering, 407 
Design of asphalt block pavements, 
305 
asphaltic concrete pavements, 

293 
brick roads and pavements, 184 
concrete roads and pavements, 

160, 162 
culverts, 31, 34, 38 
curbs, 370 
drainage, 155 
gravel roads, 101 
macadam roads, 112 
rural highways, 28 
sheet asphalt pavements, 304 
stone block pavements, 216 
street intersections, 365, 382 
wood block pavements, 203 
Design of pavements, 350 
car track paving, 378 
catch basins for, 372, 375 
central gutter pavements, 363 
combined concrete curb and 

gutter, 370, 373 
cross slope, 354, 355, 356, 357 
crown, 354, 355, 356, 357 



Design of pavements, curb inlets, 
376, 377, 378 
curbs, armored, 370, 373, 379 
concrete, 370, 371, 373 
height of, 369 
radius, 371 
stone, 370 
design of intersections, 365 
foundations, 338, 381, 382 
grades, 350 

ordinary maximum for vari- 
ous surfaces, 353 
intersections, 360, 361, 363 
manholes, 374, 378 
special gutter designs, 362, 375 
imsymmetrical streets, 358 

car tracks on, 359 
widths, 351, 353, 359 
Direct taxes, 9 

Distillation of bitiuninous road 
materials, 399 
creosote oils, 405 
Distributers for bituminous mate- 

' rials, 272, 273 
Ditches, 42 
Drags, road, 61 

use of, 56 
Drainage, 32, 155 
Drains, broken stone, 35 

tUe, 32 
Drain tile, loads on, 39 
Ductility test, 395 
Dump cars, 127 
Dump wagons, 61 
Durability of pavements, 341 
Dust layers and bituminous carpets, 
250, 257 
applying to new road, 259 

worn road, 261 
bituminous materiab used, 

240, 265 
on concrete roads, 263, 265 
dust suppression on earth roads, 
250 
cost of, 253, 254 
grading, 251 

kind of oil to use, 239, 251 
results to be had, 253 
unloading oil from cars, 253 
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Dust layers and dust suppression on 
gravel or macadam, 254 
examples of good practice, 263 
oil on hard pavements, 256 
palliatives, 257 

Earth foundations, 141 
Earth roads, computing quantities 
of earth work, 51 

construction of, 46 

cost of, 58 

cross-sections for, 43 

design of, 28 

dragging, 56 

grades for, 43 

maintenance of, 50, 55 

oiling, 250 

overhaul, 48 

plans for, 22, 23, 25 

protection of slopes, 48 

shrinkage, 45, 49 

side slopes, 47 
Earth subgrade, 172, 279, 305 
Earth work, 46 

computing quantities, 51 

cost of, 52, 54, 55 

shrinkage, 49 

tools and appliances, 58, 126 
Economical life of pavements, 347 
Elevating grader, 47, 60 

work, 52, 53 
Elevations, curb, 388 
Energy saving, 5 

Examples of good practice, asphal- 
tic concrete roads and 
pavements, 317 

brick roads and pavements, 187 

concrete roads and pavements, 
154 

design of intersections, 382 

earth road maintenance, 55 

gravel roads, 105 

macadam roads, 129 

mixed macadam roads, 285 

penetration macadam roads and 
pavements, 273 

plans for roads and pavements, 
22, 24, 25, 26 

sand clay roads, 92 



Examples of good practice, sheet 
asphalt pavements, 317 
stone block pavements^ 221 
use of road oils, 263 
wood block pavements, 205 
Excavation, steam shovel, 51, 52 
Expansion joints for brick pave- 
ments, 182, 188 
concrete pavements, 145 
curbs, 379 

wood block pavements, 204 
fillers for, 162, 247 
protection plates for, 146, 158, 
162, 163 

Factors determining selection of 

type, 336, 344 
Filler for sheet pavement mixtures, 

296 
Fillers, asphaltic, 204, 209, 218, 226, 
247 

bituminous felt, 183 

for brick surfaces, 178 

for stone block pavements, 226 

for wood block surfaces, 204, 
209 

mastic, 183 

tar, 248 
Filling expansion joints, 183 
Fills, earth, 46 

layer method, 46 

preparation of site, 46 

rolling, 46 

side slope, 47 

sodding, 48 
Finance, 9 
Finishing bridge, 152 

floats, 152 
Fixed carbon, 398 
Flash point, 401 
Float test, 395 
Floats, finishing, 152 
Flow point, 391 
Fluxes, analysis of, 237 

nature of, 237 

source of, 238 

specification for, 245 

use of, 237 
Foothold for horses, 342 
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Forks, stone, 126 
Foundation, 338, 381,' 382 

for asphalt block pavement, 306 
for asphaltic concrete surfaces, 

309 
for brick roads and pavements, 

172, 191 
for concrete roads and pave- 
ments, 141, 160 
for mixed macadam, 282 
for penetration macadam, 267 
for sheet asphalt pavements, 

292 
for stone block pavements, 216 
for water bound macadam, 117, 

124 
for wood block pavements, 202, 
206 
Frame of brick rattler, 79 
Free carbon, 397 
Fresno scrapers, 52 

Gilsonite, 234 
Gilsonite products, 235 
Glossary of road terms, 407 
Grades at curb comers, 388 

between platforms, 389 

for pavements, 350, 353 

for earth roads, 43 

for rural highways, 43 

maximum, 44 

minimum, 45 

reduction of, 46 

ruling, 44 

safety considerations, 45 

undulating roads, 45 
Graders, blade, 48, 56 

elevating, 47, 52, 60 

Maney, 60 
Grading, appliances, 47, 48, 52, 55, 
60, 156 

balancing quantities, 45 

earth roads, 46 

methods of, 51, 53 

rural highways, 46 

standard for sheet asphalt, 307 

tables of, for asphaltic concrete, 
309, 323 
for Bitulithic, 308 



Grading, tables of, for sheet asphalt, 
297 

Topeka, 309 
Gravel, bonding properties, 97 

concrete roads and pavements, 
161, 164 

gravel roads, 97, 98, 105 

mixed macadam, 287 

tests of, 97, 98 

typical bank gravel, 98 

wearing properties, 97 
Gravel coated earth roads, 104 
Gravel roads, carpet coats for, 259 

characteristics of, 103, 344 

construction of, 97, 109 

cost of, 104, 105, 110 

cross-sections for, 101 • 

crown, 100 

dust layers for, 254 

examples of good practice, 105 

foundation for, 99, 107 

harrow for, 105 

ideal materials, 97 

maintenance of, 104 

placing gravel, 102, 106, 107 

preparation for, 99 

rolling, 102, 105, 107, 108 

selection of gravel, 98, 105 

surface method, 100 

trench method, 100 

wearing properties, 97 

were built gravel roads, 103 

width and thickness of gravel, 
100 
Gravity distributing wagons, 271 
Grooved rails, 381 
Grooved stone blocks, 214 
Grout ffller for brick, 179, 180, 181, 
188 

for stone blocks, 219 

wood blocks, 204, 210 
Grout, mortar box for, 180, 186 
Gumbo, 87 
Gypsum roads, 88, 91 

Hardness test, 63 ' 
Harrows, 59, 132 
Heaters, sand and stone, 284 
Height of curbs, 369, 388 
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Highway engineering, 15 

Highway systems, development of, 1 
cost of hauling, 5 
county authorities, 8 
educational systems, 2 
energy saving, 5 
expenditures justifiable, 3 
local traffic, 4 
municipal authorities, 12 
national authorities, 10 
public highways, 4 
social considerations, 1 
state authorities, 9 
through motor traffic, 5 
township authorities, 8 
transpiortation systems, 3 

Improved granite block pavements, 

220, 226 
Industrial railway hauling, 118 
Inspection of brick, 84, ld2 

wood blocks, 202 
Integral curbs, 166 
Intersections, 365, 382 

Jackson specific gravity apparatus, 
67 

Joint fillers for brick pavements, 178 
expansion joints, 182, 183 
stone block pavements, 226 
wood block pavements, 204, 209 

Joint protection plates, 163 

Joint setting devices, 153 

Laying asphalt blocks, 306 

asphalt concrete, 312 

brick, 177 

sheet asphalt, 298, 299 

stone blocks, 217 

wood blocks, 203, 207 
Level survey, 20 
Levelers, 49, 60 
Licenses, automobile, 11 
Life of pavements, 341, 347 
Lipped rails, 381 
Loading devices for road materials, 

127 
Loads on drain tile, table, 39 
Loam, 30, 88 



Local materials, 337 

traffic, 3, 4 
Location of pavements, 345 
Longitudinal cracks, 156 

joints, 163 
Loss on heating, 396 

Macadam base, construction of, 119 
for asphalt block pavements, 

306 
for asphaltic concrete, 311 
for brick pavements, 175 
for stone block pavements, 216 
Macadam, penetration, character- 
istics of, 269, 344 
construction of, 267, 276 
cost of, 271 
cross-sections for, 267 
foundation for, 267 
maintenance of, 270 
materials for, 241, 266, 273, 280 
Macadam, waterbound, 111, 112 
applying screenings, 124, 132 
blind drains, 122 
carpet coats on, 257 
characteristics of, 344 
cross-sections for, 120 
construction of, 115, 116 
dust layers for, 254 
examples of good practice, 129 
maintenance of, 121, 125 
materials required, quantity, 
117, 129, 130 

used, 111 
mixed, 281 

placing stone, 119, 131 
puddling, 124, 133 
quality of rock. 111 
road-bed and shoulders, 117, 

124 
rolling, 122 
size of stone, 112, 113 

crusher run, 114 

lower course, 113, 131 

Telford, 113 

upper course, 112 
thickness of, 115 
tools and machinery, 114, 118, 
123, 126 
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Macadam, wearing properties, 124 
Machinery, asphalt plants, 314 

for brick road and pavement 

construction, 186 
for concrete road and pavement 
construction, 146, 150, 151 
for earth road costruction, 47, 

68, 60, 61, 62, 126 
for grading, 47, 48, 68,60, 126, 155, 
for hauling materials, 51, 60, 61, 

114, 118, 126, 127 
for penetration macadam, 271 
for macadam and gravel road 
construction, 118, 123, 126 
for mixed macadam, 284 
Maintenance, 344 

influence on selection, 337 
methods of, earth roads, 55 
of asphaltic concrete surfaces, 

314 
of concrete roads and pave- 
ments, 148 
of earth roads, 55 
of gravel roads, 104 
of macadam roads, 125 
of sheet asphalt surfaces, 325 
of wood block pavements, 205 
Making the selection of type, 339 
Maney grader, 60 
Manholes, design of, 374 

purpose of, 378 
Manufacture of wood blocks, 201 
Materials, bituminous, 229 
tests for, 390 
for asphalt blocks, 305 
for asphaltic concrete, 243, 246, 

306; 307, 317 
for brick pavements, 167 
for concrete base, 173 
roads and pavements, 135, 
137, 149 
for curbs and curb and gutter, 

370, 371, 374 
for gravel roads, 97, 98, 105 
for macadam, 111 
for mixed macadam, 243, 287 
for penetration macadam, 241, 

266, 273, 280 
for sand clay roads, 88 



Materiab for sheet asphalt, 294, 295, 
296, 302, 317 
for stone blocks, 213, 218, 219 
for wood blocks, 194, 205, 207 
Maximum grades for pavements, 
350,353 
roads, 44 
Measuring materials for concrete, 

163 
Mechanical analysis of aggregates, 

74, 75 
Melting point, 390, 391 
Melting tanks for bituminous mater- 
ials, 282, 284 
Method of selecting sample of 

brick for test, 76 
Methods of grading roads, 46 

ordering pavements, 15 
Mexican asphalt, 233 
Mixed bituminous macadam, 281 
cement for, 243 
characteristics of, 284, 344 
construction of, 282 
foundation, 282 
gravel aggregate for, 287 
mechanical appliances used, 

282, 283, 284 
precautions, 290 
proportioning, 290 
seal coat, 290 
stone for, 281 
weather conditions, 290 
Mixers for bitimiinous concrete, 314 
macadam, 283, 285 
Portland cement concrete, 150, 

186 
sheet asphalt surfaces, 314, 316 
Mixing asphaltic concrete, 311 
bituminous macadam « 282 
plants for sheet surfaces, 301 
Portland cement concrete, 142, 

146, 163, 164 
sheet asphalt, 298, 299 
Mixtures, bituminous, 237 

of tar and creosote, 197 
Modified sulphonation test, 407 
Monolithic brick pavements, 183, 

184 
Mortar box for grout, 186 
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Mortar cushion for brick, 175, 176 

stone blocks, 217 

wood blocks, 202, 211 
Motor trucks, 127 

Narrow gage car for hauling, 118, 

127 
National aid, 10 
National conference on concrete 

road building, conclusions 

of, 160 
Natural asphalts, 232 
refining of, 234 
rock asphalts, 234 
sand clay mixtures, 89, 90 
Nebraska, sand-gumbo roads in, 95 
New York extractor, use of, 403 
Noise from pavements, 343 
Non-bituminous road materials, 

tests of, 63 
Non-repressed brick, 168 

Official record form, brick test, 86 

Ohio experience with road oils, 263 

Oil distributers, 153 

Oil on hard pavements, 256 

Oiled earth roads, 250, 252 

One course concrete roadway sur- 
faces, 165 

Open binder, 294 

Open cup method, 401 

Ordering pavements, 15 

Organization of Los Angeles Co. 

Highway dept., 6 

of Illinois Highway dept., 9 

of Model Highway dept., 11 

of Philadelphia Highway dept., 

13 

Overhaul, 48 

Outlets for tile, 36 

Palliatives other than oil, 257 
Paraffine determination, 404 
Pat test, 300 

Pavement foundations, 338, 381, 382 
Pavements, assessments for, 14 
asphalt block, 305 
asphaltic concrete, 306 
brick, 167 



Pavements, concrete, 135 

cost of 346, 348, 349 

crowns, 100, 163 

design of, 381 

drainage of, 381 

life of, 341, 347 

macadam. 111 

monolithic brick, 184 

ordering, 15 

reinforced concrete, 147 

selection of, 340 

sheet asphalt, 292 

stone block, 213 

wood block, 194 
Paving blocks, stone, 213 

kinds of stone used, 213 

sizes of, 213, 216, 227 

uniformity of, 213, 215 
Paving brick, 167 

sizes of, 170 

tests of, 76, 169 

types of, 167 

uniformity of, 171 
Paving plans, 26 
Paving, siu^eys for, 24 
Peculiarities of traffic, 328 
Penetration and mixed macadam 
roads and pavements, 266, 
274 
Penetration macadam, 266, 274 

applying bituminotis binder, 269 

bituminous material for, 241, 
280 

characteristic of, 269, 344 

construction of, 267, 276 

cost of, 271 

cross-sections for, 267 

foundation, 267 

examples of good practice, 273 

maintenance of, 270 

rolling, 268 

size and kind of stone, 266, 273 

thickness, 267 

wearing course, 268 
Penetration test, 393 
Petroleum asphalts, 235 
Physical characteristics of brick, 169 
Picks, 58 
Pipe culverts, 37, 38, 40 
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Pitch fillers for brick pavements, 
180, 181 

expansion joints, 182 

stone blocks, 218 

wood blocks, 204, 210 
Pitches, cut back, 237 
Placing sand cushion, 176 
Placing sand mortar bedding course, 

176 
Plan view, 23 
Plans, paving, 24, 26 
Plants, asphalt, 301 
Plates, protection, 163 
Platform grades, 389 
Platforms, definition of, 382 
Plows, 59 

rooter, 59 
Poncelet's formula, 33 
Portable stone crushing plants, 117, 

129 
Portland cement filler, 179 
Pouring bituminous filler, 181 
Pouring cans, 271 
Present traffic, 327 
Preservative treatment for wood 

blocks, 195 
Preservative for wood blocks, 195 

character of, 195 

quantity of, 199 
Pressure distributing wagons, 272, 

273 
Principles of design, rural highways, 

30 
Profile, 23 

Proportioning asphalt cement, 302, 
316 

asphaltic concrete mixtures, 316 

Bitulithic, 307 

grout filler, 179 

mixed macadam, 290 

Portland cement concrete for 

roadway surfaces, 137, 164 

for pavement base, 173, 292 

sheet asphalt mixtures, 316 
Protected joints, 163 
Protection of slopes, 48 
Public highways, 4 
Purpose of culverts, 35 
Puddling, 124, 133 



Quality of rock for asphaltic con- 
crete, 306, 317 
for Bitulithic, 306, 317 
for macadam, 111 
for mixed macadam, 281 
for Portland cement concrete 
surfaces, 135, 136, 156, 161 
Quantity of bituminous cement for 
asphalt blocks, 305 
for asphaltic concrete, 308, 309 
for Bitulithic, 308 
for mixed macadam, 282 
for sheet asphalt, 297 
Quantity of preservative required 
for wood blocks, 199 
stone required for macadam, 
117, 129, 130 

Radius curbs, 371 

Rakes for sheet surfaces, 316 

stone, 126 
Rattler, construction of, 77' 
Rattler test, 76, 169 
Reconnaisance survey, 17 
Recut granite blocks, 219 

in Baltimore, 225 

in New York, 223 
Reduction of grades, 46 
Refined asphalt specifications, 244 
Refining asphalts, 234 
Reinforced concrete culverts, 37 

roads and pavements, 147 
Reinforcement for concrete pave- 
ments, 147, 161 
Repressed vitrified brick, 167 
Residual asphalts, 235 

value, 348 
Retesting brick, 84 
Rewards, state, 10 
Roads, asphaltic concrete, 293, 313 
320 

brick, 170, 184 

carpet coats on, 257 

country, 7 

design of, 28 

earth, 46 

gravel, 97 

gypsum, 91 

local, 3, 4 
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Koads, macadam, 111 

mixed macadam, 281 

penetration macadam, 266 

Portland cement concrete, 135 

rural, design of, 28 

sand clay, 91 

state, 8 

town, 7 

township, 7 
Roadbed, 99, 117, 141 
Road drags, types of, 61, 62 

use of, 56 
Road graders, 60 
Road planer, 62 
Road plans, 22, 23, 24, 25 
Rollier, horse drawn, 128, 186 

tandem, 123, 128, 186, 316 

three wheeled, 123, 128, 152, 186 
Rolling asphaltic concrete, 312 

Bitulithic, 310 

brick surfaces, 178 

earth fills, 46 

foundations, 142 

gravel, 102, 105, 107, 108 

macadam, 122 

penetration macadam, 268 

sheet asphalt, 299 

Telford, 119 

wood blocks, 204 
Rooter plow, 69 
Ruling grade, 44 
Rural highways, design of ,28 

Safety considerations, 45 

Sampling brick, 76 

Sand bedding course for brick, 175 

for stone blocks, 216 

for wood blocks, 202, 208 
Sand-clay construction on clay, 88, 
93 

for gumbo, 88, 95 

for loam, 88 

for sand, 90, 93 
Sand-clay roads, characteristics of, 
87, 91 

construction of, 87, 92, 94 

cost of, 92, 96 

cross-sections for, 89 
Sand cushion, 175, 216 



Sand for asphaltic concrete, 307 
bedding course, 176 
filler for block surfaces, 178 
Portland cement concrete sur- 
faces, 135 
sand-clay roads, 88 
sheet asphalt, 296, 317 
Sand filler for block surfaces, 178, 
218 
gumbo roads in Nebraska, 95 
mortar bedding course, 176 
Sanitariness, 342 
Saponification test, 406 
Scarafiers, 129 

Screens for sheet asphalt plants, 315 
Seal coat, 275, 290 
Seasoning wood blocks, 201 
Selecting brick for test, 76 
Selection of gravel for gravel roads, 
98 
of type of pavement, 15, 
340 
of surface for rural highways, 
327 
Setting device for joint plates, 153 
Sheet asphalt pavements, 292 
asphalt cement for, 302 
paint coat for binder, 295 
plants, 301 
base course, 292 
binder course, close, 294, 317 

open, 294 
characteristics of, 302, 303, 304, 

344 
concentrated traffic on, 300 
construction of, 298, 299 
design for, 304 
earth foundation, 292 
fillers for, 296, 297 
foundation for, 292 
material for binder course, 295 
mixing plants for, 301 
old surface mixtures for binder, 

295 
pat. test, 300 
proportions of materials, 296, 

302, 317 
rolling, 299 
sand for, 296 
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Sheet asphalt pavements, specifica- 
tion for, 318 
standard gradings for, 296, 297 
Shrinkage of earth fills, 45, 49 
Side slope in cuts, 47 

on filb, 47 
Sidewalk grades, transverse, 361 
Sieve analysis, method, 71, 74, 75 

tables, 297, 308, 309, 323 
Sieves, standard for road materials, 

. 72 
Size of asphalt blocks, 305 
brick, 170 

coarse aggregate for asphaltic 
concrete, 306, 317 
for Bitulithic, 307 
for concrete base, 173, 292 
for concrete roads and pave- 
ments, 135, 136, 156, 161 
crusher run stone, 114 
curb expansion joints, 372, 379 
sand for asphaltic concrete, 307, 
317 
for bedding course, 175, 176 
for concrete for toads and 

pavements, 135, 136 
for grout filler, 175, 176 
for sheet asphalt, 296 
stone blocks, 213 
stone for mixed macadam, 281, 
290 
for penetration macadam, 

266, 273 
for Portland cement concrete 

roadway surfaces, 136 
for Telford, 113 
for waterbound macadam, 
112, 113 
wood blocks, 195 
Slip scrapers, 59 
Slipperiness, 342 
Slope in cuts, 47 

fills, 47 

Smoothing irons, 316 

Soils, clay, 29, 87, 88 

loam, 30, 88 

sand clay, 88 

seepy, 29, 30 

Solids in creosote oil, 397 



Solubility in carbon disulphide, 397 

carbon tetrachloride, 399 

naphtha, 399 
Sources of bituminous materials, 232 
Special assessments for paving, 12- 
14 
for rural highways, 12 

surveys and plans, 27 

taxes, 10 
Specific gravity of bituminous mate- 
rials, 392 

creosote oils, 393, 407 

sand or other fine highway 
material, 67 

stone, 66 
Specific viscosity test, 397 
Specification for asphalt blocks, 305 

asphalt cement, 246 

binder course, 295, 317 

bituminous binders, 239 

fillers for block pavements, 

247 
macadam, 285 

creosote oils, 197 

flux, 245 

grout filler, 179, 180, 181 

paving brick, 171 

refined asphalt, 244 

road oil for use on concrete, 265 
Standard gradings, sheet asphalt, 

297 
State aid, 10 

bonds, 12 

rewards, 10 

roads, 8 
Stationary crushing plants, 129 
Steam shovel excavation, 51, 52 
Stone block pavements, 213 

asphaltic fillers for, 218 

characteristics of, 220, 344 

cost of, 224, 226 

cross-section for, 216 

examples of good practice, 221 

foundation for, 216 

grout filler for, 219 

kinds of stone used, 213 

laying blocks, 217, 227 

mortar bedding course for, 217 

pitch fillers for, 218 
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Stone, block pavements^ recut blocks, 
219 
requirements for stone blocks, 

213, 215 
sand cushion for, 216 

filler for, 218 
size of blocks, 213, 216, 227 
special kinds of, 214 
tamping the blocks, 217, 228 
Stone for asphalt blocks, 305 
asphaltic concrete, 306, 317 
macadam, 266, 273, 278, 281 
Portland cement concrete road- 
way surfaces, 136 
foundations, 173 
Stone blocks for pavements, 213 
Stone crushing plants, 129, 130 
cubes, 214 
curbs, 370 
drains, 35 

for asphalt blocks, 305 
for asphaltic concrete, 306, 317 
for mixed macadam, 281 
for penetration macadam, 266, 

273 
for Portland cement concrete 
foundations, 173, 292 
roadway surfaces, 136 
Storage bins for hot aggregates, 315 
Street intersections, design of ,365,382 
Street paving, administration of, 12 

design of, 350 
Stresses in concrete roadway sur- 
faces, 135 
Strike boards for concrete roadway 

surfaces, 151, 152 
Subgrade, 172, 279, 305 
Suburban asphaltic concrete roads, 

313 
Sulphonation test, 407 
Surface drainage, 30 
Surface mixtures for asphaltic con- 
crete, 306 
Bitulithic, 307 
bituminous macadam, 281, 287 

289 
mixed macadam, 281, 287, 289 
sheet asphalt, 296 
Warrenite, 309 



Surface oiling, 250 
Surveys and plans for roads and 
pavements, 17 

complete detailed, 18 

for earth roads, 18 

Illinois directions, 19 

level, 20 

paving, 24 

reconnaissance, 17 

special, 27 

transit, 19 
Systems of administration of high- 
ways, 6 

county, 8 

municipal, 12 

national, 10 

state, 9 

town, 8 

township, 8 

Table of average gradings, asphal- 
tic concrete, Washington, 
D. C, 323 
asphalt plant operating statis- 
tics, 325 
block quarries available to 

New York, 223 
cement, amount to use with 

bank grave}, 173 
comparison of light and heavy 
creosote oils, 199 
pavements, 344 
superficial area of fine aggre- 
gates, 297 
composition of brick rattler 

shot, 80 
cost of concrete roads, Mil- 
waukee Co., Wis., 154 
Illinois contract work, 154 
of oiling, 254 

report on pavements, Cam- 
bridge, Mass., 344, 348, 
■ pavements, general, 348, 349 
of sand clay roads, 96 
English Road Board categories 

of weights, 333 
life of pavements, 341 
linear feet of road per cubic 
yard of stone, 130 
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Table of loads on drain tile, 99 
logarithmic ficreen scale, 71 
maximum giradea for pave- 
ments, 353 
office of Public Roads weight 

categories, 333 
properties of bituminous mate- 
rials, 248 
quantity of stone for roads, 130 
rattler loss for brick limits of, 

84, 169 
relative importance of charac- 
teristics of pavements, 345, 
346 
standard road materials sieves, 

72 
standard sheet asphalt grading, 

297 
sieve analysis, asphaltic con- 
crete, 309 
Bitulithic, 308 
stone blocks, sizes of, 216 
temperature corrections for 

Jackson method, 68, 69 
thickness of pavement founda- 
tions, 382 
tractive resistance of roadway 

surfaces, 343 
traffic observations on Massa- 
chusetts roads, 334 
statistics, Liverpool, £ng., 
349 
Sheffield, 336 
Traffic summary, city of Buf- 
falo, 335 
Chicago, 335 
Topeka grading, 309 
Waterways for culverts, 36 
weight categories, English Road 
Board, 333 
U. S. Office of Public Roads, 
333 
Talbots formula for waterways, 36 
Tampers for sheet surfaces, 316 
Tamping asphalt blocks, 306 

stone blocks, 217 
Tar, gas house, 236 
water gas, 237 
Taxes, direct, 9 



Taxes, qiecial, 10 

Testing bituminous road and paving 

materials, 390 
non-bitaminoas road materials, 

63 
Tests, abrasion, 65 

absorption, of brick, 169 

of stone or coarse aggregate, 

67 
apparent specific gravity, 66 
asphaltenes, 399 
bitumen, 397 

in mixtures, 402 
bituminous road and paving 

materials, 390 
brick, 76 

burning point, 401 
carbenes, 399 
cementing value, 64 
centrifugal, 402 
creosote, 405 
cube method, 390 
Deval, 65 

distillation, 399, 405 
ductility, 395 
Engler, 397 
fixed carbon, 398 
free carbon, 397 
flash point, 401 
float test, 395 
flow point, 391 
hardness, 63 
Holde method, 404 
Jackson, 67 
loss on heating, 396 
melting point, 390 
New York extractor, 403 
paraffine, 404 
paving brick, 76 
penetration, 293 
rattler, 76 

report form, brick test, 86 
ring and ball method, 391 
saponification, 406 
Schuette cone, 70 
sieve analysis, 71, 74, 75 
solubility in, 399 
benzole, 407 
carbon disulphide, 397 
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Tests, solubility in, tetrachloride, 
399 
chloroform, 407 
naphtha, 399 
specific gravity, 392 

bituminous material, 392 
coarse aggregate, 66 
creosote oil, 393, 407 
fine aggregate, 67 
Jackson method, 67 
sulphonation, 407 
tar acids, 406 
toughness, 64 
viscosity, 397 
voids, 70 

water soluble materials, 404 
Thin-section concrete base for pave- 
ments, 174 
Through motor traffic, 5 
Tile culverts, 37 

outlets, 35 
Timber for wood blocks, 194 
Time of mixing concrete, 164 
Topeka asphaltic concrete, 308 
Total bitumen, 397 
Toughness, 64 
Town roads, 7 
Township roads, 7 
Traction hauling, 126 
Tractive resistance, 343 
Traffic census, 206, 327, 329, 332, 
333 
analysis of, 330, 333, 334, 335, 

336 
forms for, 331, 332, 333 
Traffic on pavements, 345 

zones, 329 
T-rails, 380 
Traveled way, 41 
Treating wood blocks, 201 
Treatment of center line intersec- 
tions, 383 
Trinidad asphalt, 232 

petroleum, 233 
Two-course brick pavements, 175 
Two-course concrete roadway sur- 
faces, 137 
Types of asphaltic concrete, 307 
of car track paving, 379 



Types of car track rails, 381 
of culverts, 37 
of soils, 29 

Undcrdrainage, 32 
Uniformity of stone paving blocks, 
215 
of paving brick, 171 
Unloading oil from cars, 253 
stone from cars, 114, 127 
Unsymmetrical streets, car tracks 
on, 359 
cross-slope, 358 
U. S. Office of Public Roads and 
Rural Engineering, 10 

Vertical fiber brick, 168 

Viscosity, 397 

Visual inspection of brick, 84 

Vitrified brick roads and pave- 
ments, 167 

Voids, determination of in coarse 
aggregate, 70 
Jackson method, 70 

Wagons, dump, 51 

for traction hauling, 126 
Warrenite, 309 
Water bound macadam, 111 

for concrete roads, 161 

gas tar, 237 

soluble materials, 404 

supply equipment, 146, 153 
Wearing course specifications for 
asphaltic concrete, 320, 321 

bituminous macadam, 285 

sheet asphalt, 318 
Weather conditions, 275, 290 
Weights of macadam materials, 130 
Western wheat grass, 48 
Wheel scrapers, 59 
Wire-cut-lug brick, 168 
Wood block pavements, asphalt 
filler for, 205 

bleeding, 200 

(Jharacterifitic of, 205, 344 

construction of, 202, 207 

cost of, 205 

creosote oils employed, 195, 196 
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Wood block pavements, cross-eec- Wood block pavements, sanitariness, 

tion for, 203 205 

durability of, 205, 206 size and kind of blocks, 194, 

ease of cleaning, 344 105, 207 

expansion joints, 204, 209 slipperiness, 205, 210 

foundation for, 202, 206 tar filler, 204, 210 

maintenance of, 205 Wood blocks, cutting, 201 
manufacture of blocks, 201 inspection of treatment, 202 

mastic bedding course, 205, 208 manufacture of, 201 

mortar bedding course, 202, quality of, 207 

208, 211 preservative treatment, 195, 207 

preservative treatment , of seasoning, 201, 207 

blocks, 195, 201, 207 size of, 195, 207 

quality of blocks, 195, 207 timber used, 194, 207 

sand bedding course, 202, 208 

sand filler, 204, 210 Zones, traffic, 329 
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